PLEASE  RETURN 

MONTANA 

DEPARTMENT  OF  HIGHWAYS 


Montana  State  Library 


3  0864  1006  6528  3 


STATE  DOCUMENTS  COLLECTION 


APR  5  1984 


MONTANA  STATE  LIERARY 

1515  E.  6th  AVE. 
HELENA,  MONTANA  59620 


4  tLz 


NGINEERIRG  AND'  CdNSTRVCflON 
PROGRESS  REPORT 


ISSUED  THE  FIRST  MONDAY  OF  THE  MONTid 

APRIL  2,  1984 


DISTRICT:      M&XUt  /* 

DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /Vf^e-  /  2.8 '  '9fi4 


PROJECT  NUMBER  &  NAMF 

l  IWULiVj  1       IT  VlliJljiX      KX     11  ill  J_l_i 

DF^fRTPTTON 
ul  juimi  1 1  win 

NEXT 

MTTI7- 

STONE 

M-HRS 
USED 

REPORT 
PERIOD 

COMP 

EST 
DATE 

^/  / 

A&^j  

/-  n 

21S£ 

if.  yo-l  f  /oo  j  Ct 

_  _P,^7.-L  

 ^-^^j  j! 

A*/ 

is 

ft 

JML 

PC    7*7  -1  flS  1 

/€*  ? 

rJ-n. 

/  TV 

65'  / 

^  S"-  7   / 1 1  \  e.  I 

am- 

is 

5  «■     «  1     /  (9 

_  -Pj2?S_  

c/ 

A //>./>-  /^o//i*-f         

Mrs 

O 

c?  s 

/IS  4 

ska -     ^eJ^fs/  i  *'  

n  7*1 

O 

<T s 

/fey- 

£^4*Q£J    

/  J  W 

y~y  -7 
/  Z. 

TU> 

/^/L  £?ftJ/  

CLfL 

O 

Noi.  / 

/7ff5> 

^4  _ 

O 

f7r'ie°-T.  "    Asp  s   

^,         Z^/  _  _ 

Mr- 

& 

O 

re  b.  / 
/?8  9 



fie 

O 

S 

fa"* 

m& 

f   1-1  fiB)  38 

0 

tm 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


> 


z  0P  z. 


DISTRICT:    /ffU,^  /A 
//JO 

DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        //^  e.  / 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

n  Una 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

je  S-z(is\  39 

_  _  /rL^J  

2 

0  /'  Z/Z* )  JZl 

_  _ 

/  f  tf,/<r f 

/ 

23, B  mJs* 

O 

s 

Jh*-  /. 
/is? 

£  ■//?  2.  W 

P'g  /.  <~  ■ 

'  0 

0 

' 

/9S9 

ft*/*'* 
F/// 

0 

0 

0 

/?s£ 

£1  A       -rf""                   C     I      0>  t 

0 

4«j  /> 

jftk  it -if  v 

0 

0 

/OAS" 

0 

0 

r/d 

<? 

Pre./ 

(9SC 

0 

/=>/.//. 

a 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


Z 


DISTRICT:  /ri,s3ou*/t 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /.  /<??</ 

PROJECT  NO.:  I  -/  (fs)J.  Z 
PRO  J.  NAME:  x  f  a) 

LENGTH :  ^.  x  5 

COUNTY :   

CONTRACT  TIME:      /p0  qu  &  

ORDER  TO  PROCEED  DATE:      //- /f-#3 

%  COMPLETE:   £2  

%  TIME  USED:  

NO.  MEN  EMPLOYED:   &  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Jam~3    Z.    <Lr&       TELEPHONE:     c.  y  9  -  J.   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      sr,  £r£  V '7  p.  

sjQi  £*6/s  /nr. 

GENERAL:    j/g  &£JIZ£/L£Jj2JL  ^L&AMjSO^     TsS/<>     dfliMJ&L  s~<-> 


CONTRACT  AMOUNT:  $  V,  £2/.  q/s.Jl^ 
CONTRACTOR:  /a/<>. 
FROM  (town):     t&j&tCd/lafe.  ■ 

AWARD  DATE:         J  -  JL  3  -S3  

DATE  WORK  STARTED:       y-  //-g 3  

PROBABLE  COMPLETION  DATE:    /}}/>  y>  /-y^ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /tfissou 


CONSTRUCTION  PROGRESS  REPORT 
FOR  TRE  PERIOD  ENDING:  ff~8V 


PROJECT  NO .  :  X-IG  ?o~/  ( '£>  I )  il '  u-*<  <j 
PRO  J.  NAME:    _5r  /?  £0)S  ^sf  ?u*sr 

LENGTH:  G,S   A? , £  s  

COUNTY:  /y?,**-*.*^  

CONTRACT  TIME:     2zo  fetfeg^aua  QaXJk 
ORDER  TO  PROCEED  DATE:  V-/6-fl^ 

%  COMPLETE:   Q  

%  TIME  USED:  0 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $      7   W &  81, 8 .  a V 
CONTRACTOR:     Wk»             C«sr  Co 
FROM  (town):      /r?,ssoc^*^  7~ 
AWARD  DATE:       ^Trt«J.  3o;  ,  1<9  </  


DATE  WORK  STARTED:      /^P^^c^  5"  /  <?B  y 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


July  {S,  /?<g^~ 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     T»„£s   L.  Cy*  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    j£  ADDRESS: 


6  y  9  -2.Y&0 


GENERAL :       (^cA-tsac  /*.<-    <i*™sr,~„  c t-cv     Gjt&te&xg,     f        ^ >y>  scXo*/* /*■  </ 

gig/*   0/    3  -S-£*  .  ££«£&sL 


2  asu 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

f 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^/-gy^ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:  $  -?^7$>.  7<//„.  y<J 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


My, 


CONTRACT  TIME:  9     ^,  & 


ORDER  TO  PROCEED  DATE:       &  M  A^ 

PROBABLE  COMPLETION 

DATE: 

%  COMPLETE: 

NO.  DAYS  WORKED  PER 

WEEK: 

0 

%  TIME  USED:  ?g 

NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED: 

NO.  HOURS  PER  SHIFT: 

c> 

ACTUAL  COMPLETION  DATE:  fy 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:     _/~           /'  a. 

TELEPHONE:  &*2. 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL : 


ADDRESS : 


/" 


t*yrs-,  s>  y 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  tp  9<q 

PRO  J.  NAME:  *„^^or-  ' 
LENGTH: 
COUNTY: 


■  -  S 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:     P-3c-  & 

%  COMPLETE:  /C  

%  TIME  USED:  /  3  

NO.  MEN  EMPLOYED:  5~  


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  <r*r/,  so 

CONTRACTOR:      dAZeJ^O.  £&mA 

FROM  (town):  <^^a/   

AWARD  DATE:   


DATE  WORK  STARTED: 


-  $3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


jL 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       &  T^Jjj^  TELEPHONE: 

?  ADDRESS: 


42- 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


A -7  ■» 
~ — — • 


GENERAL : 


Hi 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:    y^f/S^U  /*- 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.  :  jg^g  fd-^ffj) //f 
PRO  J.  NAME:     £//»^*>n  -jd^gftj 
LENGTH :  A^S* 
COUNTY:     M,J>.-i*u  b  .  SSg^S 
CONTRACT  TIME:  ^(JA) 
ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   £  

%  TIME  USED:    3  

NO.  MEN  EMPLOYED:   // 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ,£#7?^  TELEPHONE:  3  C3- /?  <S  > 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  //^A/g-^  ~J$t£ 


CONTRACT  AMOUNT:     $  g  7f£  .  f '  </ 

CONTRACTOR:  r'c  ^  'y&sA*  ,4  7^6  . 

FROM  (town):  aWj.-SJu/jl. 

AWARD  DATE:   //-7-^3 

DATE  WORK  STARTED:  ;2 
PROBABLE  COMPLETION  DATE:  /?%^ 
NO.  DAYS  WORKED  PER  WEEK:  J$~^ 
NO.  SHIFTS  PER  DAY:  / 


NO.  HOURS  PER  SHIFT:  % 


GENERAL:      "Ms^LuuH^     C&Lul    C**/U<r/j    y  V 


nfr.6~o  A^.si  t  ^wA* —  ±  (j^r  JL>     O-^  d.  4L\4 

faLtexAJ^  /  ^  ^  y   2^5  £  mass:  >  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  J$£g£W 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     M/^J)  3/ 

PROJECT  NO.  :  ^/^^J/.-^-T" 
PROJ.  NAME:    ^^/-^//-^O ~Jj 

LENGTH:   £ 

COUNTY :  .-^-^V -/t?  

CONTRACT  TIME:  £U?J  

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   ^  

%  TIME  USED:  

NO.  MEN  EMPLOYED:   ^  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   ^//f^^ZT^^          TELEPHONE:  5 g 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    g_       ADDRESS:   //*^>/'->r/\  //f 


CONTRACT  AMOUNT:     $  / 

CONTRACTOR:  Av/f  '  r.  dyL/^^'s  , 
FROM  (town):"  Wji^.tlfU 

AWARD  DATE:   // -  7^3. 

DATE  WORK  STARTED:         2t " '3-%-&¥ 
PROBABLE  COMPLETION  DATE:  iMiT 
NO.  DAYS  WORKED  PER  WEEK:  —  f 

NO.  SHIFTS  PER  DAY:     / 

NO.  HOURS  PER  SHIFT:   —  g 


GENERAL: 


-A 


1  ✓  / 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ s w/ 22 IF 


DISTRICT:  ///^^^y 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  J-Ztf-eg? 


PROJECT  NO.:  1c  -  3  /  6  Z- 

PROJ.  NAME:  C* .    £ <S W 

LENGTH :  /p.  O  /*?,<.   

COUNTY :  Po^t^^  

CONTRACT  TIME:         -7  Q        \*  £>■ 
ORDER  TO  PROCEED  DATE:    APk/l  K 

%  COMPLETE:  -  <£>  -  

%  TIME  USED:  —  Q  —  

NO.  MEN  EMPLOYED:  -  a  —  

ACTUAL  COMPLETION  DATE: 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  a/p*/? 
EFFECTIVE  OPENING  DATE:      M,  <j < 

PROJECT  MANAGER:     J*  so*/  £  <5,*xC        TELEPHONE:         S~¥3~  3  <>p   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     c?_       ADDRESS:        Be-  *  7  

GENERAL:  "JOmjL     cc/YT*si<zLr&A      P^^ss^,     ro  <?a */£#ssy*f 


CONTRACT  AMOUNT:     $    Z   ZJT?   &£~?.  3o 

— y  —  

CONTRACTOR:       £u7T£*/  C<?A,<.r  C# . 
FROM  (town):     CSr    F***^  S±Z1 
AWARD  DATE:  3f. 

DATE  WORK  STARTED:   rV^_  

PROBABLE  COMPLETION  DATE:  J*s*y  3& 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  a/ms  

NO.  HOURS  PER  SHIFT:  M?**- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     M$f>.  3<3  ,  /  °l&</ 

PROJECT  NO.:     j^f>^Q^  .  CONTRACT  AMOUNT:     $  /^/,  „  y/.&Q 

PR0J-  NAME:  4umaimt*&  ^4W,    contractor:    /,      w  ^z/A  m,.-/-** 

LENGTH:    FROM  (town):      ^ J.^ 

COUNTY:        ,5"^  —   AWARD  DATE:  (      (  ^  

CONTRACT  TIME:         9<3    DATE  WORK  STARTED:       J„„  * ; 

ORDER  TO  PROCEED  DATE:   A^.XL)  PROBABLE  COMPLETION  DATE:  ggj, 

%  COMPLETE:  Cjn  •   N0.  DAYS  WORKED  PER  WEEK:  a  

%  TIME  USED:    NO.  SHIFTS  PER  DAY:  Q  

NO.  MEN  EMPLOYED:        ^   NO.  HOURS  PER  SHIFT:  O  

ACTUAL  COMPLETION  DATE:  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:  aJ/jQ 

PROJECT  MANAGER:  ,L^<-  TELEPHONE:       ^*X?  V9/  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:       £>Q    ^oy  ^.gg  

GENERAL:     ^/  j  ,    ^.J.J  J  J  M>  <r  ?.  J^ ...  ,/ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

/a 


DISTRICT:  11 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


FOR  THE  PERIOD  ENDING: 
F  7-1  (6)  43,  Ul  &  U2 
F  FF  7-1  (2)  46,  TJ3 
Citv  Tnlect  LI 

Hirdlton  South 


Ravalli 


CONTRACT  TIME:  120  Working  Days 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  92 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


April  18,  193? 


94 


2  Standby 


ACTUAL  COMPLETION  DATE: 


mxeh  31,  1954 

CONTRACT  AMOUNT:     $  4,350,724.30 
CONTRACTOR:        Peter  Kiewit  Sons'  6o. 
FROM  (town) :      Sheridan,  Wyo.-ning 
AWARD  DATE: 


February  28,  1983 


DATE  WORK  STARTED: 


3-3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


June  19^4 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:    • 

PROJECT  MANAGER:  Allan  J.  Dutt^n  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _J_  ADDRESS: 


363-4420 


Hamilton,  Ilont.  5?°ip 


GENERAL :      The  Contractor  is  shut  60m  until  weather  conditions  improve,, 
2  ",en  on  standby  lev  naintenance  purposes a  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:        //f  8 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         %  ~  X  8~  &  *~/ 

PROJECT  NO.:      /tf   S  / '/ 6  fa)  CONTRACT  AMOUNT:     $  ^V^/^^^/^ 

PROJ.  NAME:   /V^//^,     /rf.kJc*/,  CONTRACTOR:  ^gaaagfe  6s>.  -J^^. 

LENGTH :       3-  ^fcS^^jfcgg   FROM  (town):   A^^^A. 

COUNTY:  /^/k^Sr-/y   AWARD  DATE:  <?- 3& &3 

CONTRACT  TIME:  ^  DATE  WORK  STARTED:     

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:      &  X^/- 

%  COMPLETE:   ^_  NO.  DAYS  WORKED  PER  WEEK:  ~ 

%  TIME  USED:   ^_  NO.  SHIFTS  PER  DAY:   — 

NO.  MEN  EMPLOYED:  0  NO.  HOURS  PER  SHIFT:  -~ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   — 

EFFECTIVE  OPENING  DATE:  — ■ 

PROJECT  MANAGER:    cJ/^,    J/2  '//^ #t  $     TELEPHONE:        -5V^-^ ^03.  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J7        ADDRESS:  tfs?y  3? 

GENERAL:    TZ*  rtArst*  Sjh&L   yS**/  ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  </ 


PROJECT  NO.:     S./W.P  JZ.</9<?-&3 
PRO  J.  NAME:    ^^^.^  ^JfA* 

LENGTH:   Q  

COUNTY:  */JL„J 

CONTRACT  TIME:      y^Q  mj3k  

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  / S~  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT: 

CONTRACTOR:       ScJ^Mi^rj     /a^-sJ  So 

FROM  (town):   ^uWla  ^//<  

AWARD  DATE:  9-3/0- £2  

DATE  WORK  STARTED: 


5" 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


J21 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Sen/    St/  -7 


-7 


GENERAL: 


6? 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. : 

PRO  J-  NAME:  d4utdu*~~c 
LENGTH:  ^ 
COUNTY: 


CONTRACT  AMOUNT:     $  /<g<?  <r?s-. 
CONTRACTOR:        5^  Ac  diets.  (kosjL^P 


CONTRACT  TIME:  %g 


FROM  (town): 
AWARD  DATE: 


9-       -  gjg  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   /£g 

%  TIME  USED: 


•So 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:   <T 

NO.  SHIFTS  PER  DAY:   / 

NO.  HOURS  PER  SHIFT:   A 


ACTUAL  COMPLETION  DATE:  3/z,&/#</ 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER: 


<7  Ikjk 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


So/  js^Z 


GENERAL: 


3& 


&t~q  j  erf. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     /y7/sse>is  /L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /^r^/       *  /<?&'?- 

PROJECT  NO.:  <T-  3  f/ 3  J  £££  CONTRACT  AMOUNT:  $   

PROJ.  NAME:^^^/,-^  CONTRACTOR:  ^   ^ 

LENGTH :  ^sf    FROM  (town):  SZ 

COUNTY:    AWARD  DATE: 

CONTRACT  TIME:       ^  ^>  />   DATE  WORK  STARTED:         J-  z,o  -  g 

ORDER  TO  PROCEED  DATE:  /C  -&  4-  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  Z  £~   NO.  DAYS  WORKED  PER  WEEK:     3dLyS  A  tv 

%  TIME  USED:   O   NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:  2_-  £   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  ________ 

PROJECT  MANAGER:  ^ -/ /? r *  TELEPHONE:      7ST-  7^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J_  ADDRESS:        f? o,  g0>c        a  0  

GENERAL:       yAtA  l* 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Mjssou/c^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Mc*r<,A     Z9.  /98* 


PL 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:        /.  £ 
COUNTY :   ^ 


(to)  7S 


ALiL 


r  f 


CONTRACT  AMOUNT:    $    y.  +75.  Z8V.  £S 
CONTRACTOR:       C/nr.*      # m  td^X 
FROM  (town): 
AWARD  DATE: 


Y/  c  Tc 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  9<£ 
%  TIME  USED:  q  R 

NO.  MEN  EMPLOYED: 


J-  J/- 


flare  A  JSLLj  /9g? 

DATE  WORK  STARTED:     /g^y  /9fi y 

PROBABLE  COMPLETION  DATE:  7  -/<  -  Q? 
NO.  DAYS  WORKED  PER  WEEK:  Q 

NO.  SHIFTS  PER  DAY:   Q 

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      /f.  &*z*4»J!ujz  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:       /  ADDRESS: 


GENERAL :  0„  Mr 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /P/SSot/A 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      3  -  2&  - 

PROJECT  NO.:     >C~  32-   /( 5~ )  4  CONTRACT  AMOUNT:     $  £~  £~/Q  .2% 

PROJ.  NAME:    ^ /.  /T//c  x^V^)  CONTRACTOR:    7^V  -  TT/tTA?  <To»JsT 

LENGTH :         J  3    FROM  (town):    ggjfexU£i  LM  

COUNTY:  /^//^J   AWARD  DATE:  9-   

CONTRACT  TIME:  cj  Z>   DATE  WORK  STARTED:     2  -  7   

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:  Fi~ 

%  COMPLETE:  J   NO.  DAYS  WORKED  PER  WEEK:  S~~  

%  TIME  USED:         7   NO.  SHIFTS  PER  DAY:  / 


NO.  MEN  EMPLOYED:      g  -   /J   NO.  HOURS  PER  SHIFT:        ?  - /Q 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    g.  R    £c/?T  TELEPHONE:  3  9 Pi 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _2_       ADDRESS:     CojL u sn/?/ A  /^Zl 


GENERAL:     C^/Z/yO^  *_  g££&Q  ^jtjaJ* 

3-7-1M.  

 72V  ST/!T£  

 ^rcAt/J-r/oti    J=b£   .STOjes??  D£/?//Z  ft£Zj4/J    cjO  3-2~7-£l 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         March  27,  1984 


PROJECT  NO.:      BRS  548-1(3)4  

PRO J.  NAME:        West  Reserve  Drive 

LENGTH:  0.8  Miles  

COUNTY:  Flathead  

CONTRACT  TIME:        150  Work  Davs 
ORDER  TO  PROCEED  DATE:  8-2-8^ 

%  COMPLETE:  55  

%  TIME  USED:  57  

NO.  MEN  EMPLOYED:  6-2*  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      K.  Chrisinrer 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3 


CONTRACT  AMOUNT:     $  1.523.163.22 
CONTRACTOR:        Mclntyre  Construction  Co. 

FROM  (town):      Great  Falls  

AWARD  DATE:        July  11,  198&3  

DATE  WORK  STARTED:      August  1,  1983 
PROBABLE  COMPLETION  DATE:  June  1984 

NO.  DAYS  WORKED  PER  WEEK:  5 

NO.  SHIFTS  PER  DAY:   1 

NO.  HOURS  PER  SHIFT:   g 


TELEPHONE :   755-5717  

ADDRESS :   P.O.  Box  400  

 Kallspell,  Mt.  59901 


CONSTRUCTION  SUPERVISOR: 


GENERAL :   Mclntyre  Construction  Co.,  spent  12  days  the  past  reporting 

 period  preparing  and  placing  the  decks  on  both  the  Stillwater  and 

 Whltefish  River  Bridges.  Also  stripping  forms  off  the  Stillwater 

 River  Bridge  and  finishing  the  surface  as  they  go.  


 Sub  contractor,  Kallspell  Fence  worked  periodically  building 

fence  from  station  216  to  225.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      MMB£M  £3L 

PROJECT  NO.:  &  -/       )  2  9  DATE  SURVEY  AUTHORIZED:      3  -/7  -g  / 

PROJ.  NAME:    7//0/*fiSOA/  FAl/  s  - u/^7~    DATE  WORK  STARTED:   

LENGTH:  /  ~7       rJ/JL^3   ESTIMATED  COMPLETION  DATE:  ^zUljf 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  t°S&Z?j9-l.l'£        TELEPHONE:      7£g_  Z£2A  ?  

NO.  PERSONNEL  ASSIGNED:  5~  %  COMPLETE:  J'Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  M/?5QC/^# 
Au/ ,  /?/~c*  a. 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ff^^^A  Z9 ' 

PROJECT  NO.:      £/? ^7  DATE  SURVEY  AUTHORIZED:  »  -83 

PROJ.  NAME:   f/5//£/£  /i/f//)/^    DATE  WORK  STARTED:  ~BJ 

LENGTH:  ywQ     gj/gj^   ESTIMATED  COMPLETION  DATE:  8# 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  />//rn/M  /;/=r  TELEPHONE:  ?<<  -<  7/  7  

NO.  PERSONNEL  ASSIGNED:  f  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Afj&*0<*L*i 


PROJECT  NO. 


LENGTH: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       J?  -  3& 


&Kf  ClJ^Z 


PRO  J.  NAME:     Mmtu#S  C/l. 

 /a  


DATE  SURVEY  AUTHORIZED:  g-  /<r>~^  ■*> 
DATE  WORK  STARTED:         /-/ 3~£?* 


  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  /V//t 


PROJECT  MANAGER:      JazpV         £/A*0  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:  -<h  %  COMPLETE: 


9& 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  /j/*,jS£><s*s* 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3  ~  3><?  jt  

PROJECT  NO.:  z/--/  { /t)  3  2:        DATE  SURVEY  AUTHORIZED:       g-/&-£s  3 

PROJ.  NAME:     Ci£**w#T*A  J<t^  DATE  WORK  STARTED:  /-3/-£* 

LENGTH:         /  7,  £  ^   ESTIMATED  COMPLETION  DATE:  -^7- 

DATE  SUBMITTED  TO  DISTRICT:  ^/^ 

PROJECT  MANAGER:     ^U^c^  A-  TELEPHONE:  3   

NO.  PERSONNEL  ASSIGNED:  <T  %  COMPLETE:  £p  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  M/JSO^A/t 

A^Q  /,      /free*.  . 

PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:     /}#   9027  DATE  SURVEY  AUTHORIZED:       /?-  PS-  8  V 

PROJ.  NAME:    /,MT«u,*sr  OS?  //A?/      DATE  WORK  STARTED:  2.-Z7-8V 

LENGTH :  p.  £    sf,/ejs   ESTIMATED  COMPLETION  DATE:  j-/^-gy 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        /r  /fj TELEPHONE:  75-5 S"7/ "7  

NO.  PERSONNEL  ASSIGNED:  S  %  COMPLETE:  JQ  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

S_278_1_)U3  

UftCKSUil   «  v  • 

PMS  Overlay  4 
Widening 

& 

m_02_-(  _                _  _ 

iMttAAtl^fl     Qt"  naif  a 

Overlay t_0rading_&_  _ 
Drainage 

P  T  J-/ 

y  4 

F_j0-2(1_)5_. 

PMS  Overlay  4 

/ 

£J 

Pi/ #4 

TiHn   TVrH  dcMt«  lift. 

PMS  Overlay  & 
Widening 

o 

31 

7/M 

F_U7_(  _0  _____ 
Anaconda  -  Warn  Serines 

PMS  0verlay_  _  _  _ 

sy 

8/<P4 

F_85_(2_g  _____ 

JaCK  rtauDXo  LA lie 

PMS  Overlay^  Grading  &_ 
Widening 

p i  // 

_9_5(ii5)_6  

Overlay  ^Guardrail  _& 
Levelling 

P^AJ 

2d 

IR  9_6(l£)3_g7  _  _  _  _ 

DOZdh all  IlUi    i^xu-  oc   a  • 

PMS  Oyerlayjc  _   _  _ 
Guardrail 

P*l  hi* 

z. 

MJ 

FJ36_(  _3  

RTidcer  Canvon  Rd. 

Slide_ Correction^  _  _ 
&  Reconstruction 

pj:+I 

o 

So 

F  #_(3_2 

Legion  Av.  -  Whitehall 

Drainage 

o 

M J809(3l  _____ 
Montana  Av.  -  Helena 

Surfacing,  Drains   

&  Widening 

7$ 

FJ2_(  _P  _____ 
W.  Tellowstone  -  W. 

PMS  0yerlay_  _  _  _ 

F_5_1(_1Q_ 
Grayling  Cr.  No. 

PMS  Overlay 

FR  5_-1  _)20_  _   _  _  _ 
Specinan  Cr.  No  &  S. 

PMS  0yerlay_  _   _  _ 

East  River  Road 

PJ.4) 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221D 


DISTRICT:  Butte 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PFRTOf) 

% 
COMP 

EST 

COMP 

DATE 

P  8-i(io_U 
Garrison  East 

PMS  Overlay 

_  8_i(?_99 
Three  Forks  No. 

PMS  Overlay  &  Widen 

RXH 

F_69_(2_10_  _ 
Boulder  -  Whitehall 

PMS  Overlay Je  Widen_  _ 

P.Z+i 

RS23_-_1)__  _  _  _  _ 

Green  Meadow  Dr.  -  Helena 

Grading,  Gravel  Surf., 
fMS  Overlay's  STru- jure 

RS  28j-1_1)0 
Harrison  -  Pony 

PMS  Overlay 

M_18Q5(2X   

Holmes  Av.-Rowe  Rd.  -  Butte 

Grading     rare  l_Surf.  L 
PMS  Overlay 

M_81_>(1_1  _____ 
Elizabeth -Warren  -  Butte 

Grading  ,_Grave]^STirf .  ^ 
PMS  Overlay 

P.X-t1- 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221D 


DISTRICT:  SutTS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3*z£2z£±L 

PROJECT  NO.:     A  f?-/ (s)6>  CONTRACT  AMOUNT:     $  /V,  OO 
PRO  J.  NAME:  UPGRADE.  A  Von  (iMffifiT  ^.CONTRACTOR:    Dx£y/=R    <^g^sT,  Cj>, 

LENGTH:  <Q.  QQ     Af/.   FROM  (town):  fa^iEA?/?//^.   

COUNTY:  /%uJ£LL   AWARD  DATE:   

CONTRACT  TIME:  ^£  IV,  D.  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:  £-8-8^ 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  D?s  /fcofLL  TELEPHONE:  7^-/7^T  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:         /4isrr£  A/tT  


GENERAL :    /2vr-  Construction  Coh^R '£Mc£  jjjjjg  tji\,      UZ-LD  ZzM-£ 4. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS-14 


DISTRICT:  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3-28-84 


PROJECT  NO . :  F  8-4(10)88  

PRO J.  NAME:      Toston  South  

LENGTH:      10.5  Miles  

COUNTY:  Broadwater  

CONTRACT  TIME:      70  Working  Days 
ORDER  TO  PROCEED  DATE:  4-16-84 

%  COMPLETE:   0  

%  TIME  USED:   0  

NO.  MEN  EMPLOYED:  p  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      A.G.  Reather 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  6 


CONTRACT  AMOUNT:     $  1,100,805 
CONTRACTOR :     American  Asphalt  Inc. 

FROM  (town) :      Missoula,  Mont.  

AWARD  DATE:  2-29-84  

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:  8-1-84 
NO.  DAYS  WORKED  PER  WEEK:  0 

NO.  SHIFTS  PER  DAY:    p 

NO.  HOURS  PER  SHIFT:  p 


CONSTRUCTION  SUPERVISOR: 


TELEPHONE :  444-6326 
ADDRESS :  Helena,  Mont. 


GENERAL :  The  contractor  is  presently  setting  up  it's  crushing  operation 

1.5  miles  South  of  Toston  and  is  expected  to  begin  their  crushing  operation 
in  early  April.  1984.  


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  hrrTEL 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  S'Zg-g4- 


PROJECTNO.:     f  /  V-  /        )  14- 
PROJ.  NAME:    CAH^^/J  ~<^orrti 
LENGTH:        /AS.  tilLu 
COUNTY:  Aflffry^yW 


CONTRACT  TIME:     /2t>  g).  jy.  

ORDER  TO  PROCEED  DATE:  4~*&'&4- 

%  COMPLETE:   ~  

%  TIME  USED:  _ 


CONTRACT  AMOUNT:     $  3^  4"7^> 

CONTRACTOR:    Jim^ilHAjJ  IZtcAVfir/dJf-r 

FROM  (town):  £fc  

AWARD  DATE:          //,  ^n-SE  

DATE  WORK  STARTED:  — 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:    _____  . 

PROJECT  MANAGER:     \)J.  ^riUyL&R  TELEPHONE:     / -  6&2_  -  4£>Q<- 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:         __f      y  (Z^^ud 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

2£ 


district:  /5brr£ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  —  ^g^-gfV 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


■■   ^89- 'Mo 


r"  c&OL 


3./  A//. 


CONTRACT  TIME:         J3~q    h< D. 


CONTRACT  AMOUNT:     $  7,  977  99?, 
CONTRACTOR:  ^V,  ^:ir 

FROM  (town):     ^--^  ASr 
AWARD  DATE:  ^-jT-ifZ. 


DATE  WORK  STARTED:  dj—Zl2^£sL 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  #3,   

%  TIME  USED: 


93.4 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:  Juj^E  '#4 

NO.  DAYS  WORKED  PER  WEEK:  

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    J//rf  /?ly//// 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


GENERAL :      Z^cJcCT  £d&JZM&d6L 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 

27 


DISTRICT:     2130  -  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3-29-8U 


PROJECT  NO. : 
PRO J.  NAME: 
LENGTH :      0.07  miles 
COUNTY :  Jefferson 


Bernice  -  Basin 


CONTRACT  TIME:     120  working  days 
ORDER  TO  PROCEED  DATE:     Oct.  30.  1983 

%  COMPLETE:  37  

I  TIME  USED:  9  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  917,815. 90 


CONTRACTOR:     Mclntvre  Construction  Co. 
FROM  (town):      Great  Falls,  Montana 
AWARD  DATE:  Sept.  30.  1983  


DATE  WORK  STARTED:       Oct.  20,  1983 


PROBABLE  COMPLETION  DATE:     July  31,  198U 

NO.  DAYS  WORKED  PER  WEEK:  _g  

NO.  SHIFTS  PER  DAY:   1 

NO.  HOURS  PER  SHIFT: 


8 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Robert  T.  Oilman  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     1  ADDRESS: 


225-3788 


P.O.  B8x  118 


Basin,  Montana  59631 


GENERAL :      Progress  during  this  month  was  fair.  The  contractor  is  working  on 
the  structures  at  station  L06l+51i„PO,  forming  and  placing  reinforcing  steel 
and  Class  AD  Concrete  for  Bents  No.  1  and  2  crosbeams.  He  also  completed  the 

pile  driving  at  this  site.  Percentages  complete  for  the  items  are  as  follows; 
Traffic  Control-Devices  36%; Traffic  Control-Flagging  $0%; Mobilization  60%; 
Contract  &  Bond  100%;  Channel  Change  and  all  related  items  100%; Concrete  Class 
"AD"  19%;Prestressed  Beams  Tyne  IV  1 00  Ft.  100%;Strurtur*1  Steel  27%;Stmcture 
Excavation  Type  I  78%;Furn.  Steel  "H"  Pile  76%;Drive  Steel  "H"  Pile  77%;Furn. 
Steel  Pine  Pile  li7%;  Drive  Steel  Pipe  Pile  liftg;Rei  nforning  Steel  5%;Work  Bri  dge 
38%  and  Bridge  Survey  Controls  k0%.  The  contractor  worked  sixteen  (16),  eight 
(8)hour  shiftaL    employing  an  average  of  seven  (7)  men.  The  contract  as  a  whole 
is  37%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        ,  ^/£,9 

PROJECT  NO.:  J  /ggT  CONTRACT  AMOUNT :     $  3,^88 

PR0J-  NAME:     Je/fr«*?*t  ^^tONTRACTOR:  A*,*„>*.„ 

LENGTH :   S^.C  s*t,V*r    g  FROM  (town):   ^^r^^  . 

COUNTY :         <^£^JSZ£L   AWARD  DATE:  2/2,9//Z*4  

CONTRACT  TIME:  /J.  £) ,  DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:      g Z*£j&V 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:    ' 

PROJECT  MANAGER:   <J,£J,  TELEPHONE:  -  6 33$ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    j£  ADDRESS:  Z7<P/ 

GENERAL:     ^£>*t's/>*ls,  /sa^  atffsSL&£*£ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS-14 


DISTRICT: 


Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3-2B-R4 


PROJECT  NO. 


IK  15-4(55)200 
IR  15-4(59)217 


CONTRACT  AMOUNT:     $  3,988,151 


PRO J.  NAME: Helena-North, Wolf  Crk.  canv.  CONTRACTOR:     Hilde  Construction  Co.  Inc. 


LENGTH: 
COUNTY: 


28.7 


Lewis  and  Clark 


FROM  (town) 
AWARD  DATE: 


Great  Falls,  Mont. 
5-31-83 


CONTRACT  TIME:     100  working  Days 


DATE  WORK  STARTED: 


8-3-83 


ORDER  TO  PROCEED  DATE:  6-23-83 

PROBABLE  COMPLETION 

DATE: 

6-30-84 

%  COMPLETE:  48 

NO.  DAYS  WORKED  PER 

WEEK: 

0 

%  TIME  USED:  69 

NO.  SHIFTS  PER  DAY: 

0 

NO.  MEN  EMPLOYED:  0 

NO.  HOURS  PER  SHIFT 

0 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:      A.G.  Reather 

TELEPHONE:  444-6326 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  6 

ADDRESS:  Helena, 

Mont. 

GENERAL :   The  contractor  has  suspended  crack  sealing  operations  on  3-9-84 

and  is  expected  to  resume  surface  preparations  in  late  April,  1984.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  &,jft<*s 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  3/^9^^ 

PROJECT  NO.:                                    /<?CP  CONTRACT  AMOUNT:     $  %,  £  ty/^  /£*J,  g£> 

PROJ.  NAME :  cfe&&Sd0»  CONTRACTOR:   ^A*9J?Jy&  /^^/jd'^Ai^fa, 

LENGTH:          /,?,  ^   FROM  (town):      /Z////*^ ^ 

COUNTY:       A^j/cT  4L-^*&&.  AWARD  DATE:  //f^^V  

CONTRACT  TIME:       g<Z>   /J.  DATE  WORK  STARTED:      ,  "J/Q 

ORDER  TO  PROCEED  DATE:     -J/Sj/&<9/  PROBABLE  COMPLETION  DATE:  p/tfcZ/fey 

%  COMPLETE:           ^  */£   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:            —  &  -   NO.  SHIFTS  PER  DAY:   /_  

NO.  MEN  EMPLOYED:         J£   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    ^J,  //,  TELEPHONE:  -  6<338 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    Jjt_  ADDRESS:         J27f?S  S^^fpe-O f  s^^e* 


■v 

GENERAL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:     e>y  mS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3- Z-°>  -  &4- 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  AMOUNT:  $ 
CONTRACTOR:    M,J/*nJ ^Ld-^,  ^ 


FROM  (town):     Bj/,n<s   /TJj-  ^f'o<i- 


AWARD  DATE: 


9-3o  «?  ? 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  f  ? 

%  TIME  USED:  /I 
NO.  MEN  EMPLOYED: 


4&  uj.  DA-y-r 


DATE  WORK  STARTED: 


^■8 -S3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ;  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:  <-  

PROJECT  MANAGER:     <5./Q.   S,-f/on  TELEPHONE 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


<°-Q.  /Sox 


GENERAL: 


J 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     y/^^g/ 9  d&Ef/ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  AMOUNT:  $,£  y<5~ 
CONTRACTOR:  6//*^ 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  L5>^  

%  TIME  USED:  ? p  


FROM  (town): 
AWARD  DATE:                  s/  ;  9>f^ 
DATE  WORK  STARTED:              x^  j> 
PROBABLE  COMPLETION  DATE:  &gj%J 
DAYS  WORKED  PER  WEEK:           >  -f 
SHIFTS  PER  DAY:  /  


NO.  MEN  EMPLOYED:  t£tmkjU& 


NO 
NO 
NO 


HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS :     yJey  ? 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  39 ;  /9fr/ 


PROJECT  NO.:  /r-Mifr  *9-jfs)  7 
PRO  J.  NAME:      ClfJ,  Pn^k  S^lL 

LENGTH :   7,  Q  MJ,X 

COUNTY:  f>^k  


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:        5gg    Sf/J  *>  J 


CONTRACT  AMOUNT:     $  yyg;  ?  <T     ty/J  jo</ 

CONTRACTOR:      M^LJ  Ty 

FROM  (town):  ^/f^^  

AWARD  DATE:         T^iy  //; 
DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


A^.  Zl;  J97\ 


^  


NO 


NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     .7^,w  A  TELEPHONE: 

ADDRESS : 


NO 


OF  ENG.  PERSONNEL  EMPLOYED:  3 


srgc  -  9  s- £.3 


GENERAL: 


— <j/uri   j-ht  p<Z-  +  mA  htar  rt  <^or>rl 


Mark — — f»nns/arr.rt  fff  nr«nu>/r»j     /oxvi   <?/■/    //  ^ 

-S^-j — for  m  /  A3  j  f    jSd&JUxaq  fits  Co^crr^c 

hzo-rr\3 — Syoan  3  ;        Type  A   hr,nm<i  srjQan  JO  £  <?  7y^<-  /j  h^n^^ 

Span —  Cprtiraciv   /  * — fresenfjy  £ftrjn_uaj  LcuJsiMlaM^ 

diOLp\>rQ^Yfil  f  a/ccki*^  . — /?//  Work   a/  &}u£Js& 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


3? 


DISTRICT:      Be/  77~2^~ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3-Z,l-?4- 


PROJECT  NO.  :    B^ff-  W^S    8(>-lO)  » 
PRO  J.  NAME:  gr.<-ij 
LENGTH:        0,4-  n 
COUNTY:  6^AT 
CONTRACT  TIME: 


CONTRACT  AMOUNT:  $ 


SC&  S37.  9^ 


L>riv<i    CONTRACTOR:      Lon*  <?, 


FROM  (town) 
AWARD  DATE: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  13 
%  TIME  USED:  j^g 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  SVy^Z^     _  TELEPHONE: 

ADDRESS: 


DATE 

C-IS-S4- 

WEEK 

/ 

8  ro  <? 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


S8C  - 


P.p.  &  o  K  Jt/o 


Qoze^na,^    m-j-  S1-7JS- 


GENERAL: 
Borrow 


To  ~Tk. 


fill  The    Rt-trJ<s  -en  As      s^s  z  8  + 


^  .  

~77"   fill  <™  &^sJ<r  ^      3-r/?-SV     <^  Sia^^<-J  juujuy  §Sj&&£. 

-Zfc  Th  PJC  &-r-<Z  f  S  t  f~tn,'<A*q/      3  ''  grv,       3- Z  g  St.  J  SJ>r,j~ 


Jo 


jJ-L  £23  PA 


Mac* 


J2l 





DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      AtAy.  .3^ 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  AMOUNT:     $   /CLOPS'.  CO    SplJ  6  0 
CONTRACTOR:     Mat.k.*   &uLs£  <U 
FROM  (town):        BulLnA^  /fl. 


AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:      ?  -  JL  -  S3 

%  COMPLETE:  

%  TIME  USED:   5j?  

NO.  MEN  EMPLOYED:  

ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


_8" 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER 

NO.  OF  ENG.  PERSONNEL  EMPLOYED 


TELEPHONE : 
ADDRESS : 


GENERAL:   Cftrv/rac/o  r  returned  ,ustr/t    an      3-3a-H</.  tf* 


r*jpeira<ry  barrier   CjoxIls  <m  Phase  £  half  o£ 

slxJLL&klt££    £  ^rnnei    traffic.  fltfuf      3-J>0~8l/.  Ct>n4-rac{or 

IS- 


IS. ZJO  ftYPCCSS  C3-  g//»i  t/irtQ  J£i"  <f>    $    //.  "/  p>/r- 

for     Ag.rt^    */,   *Zt    *3  ij   *jL  Phase    X  f<xri 


1 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  29»  i98i+ 


PROJECT  NO.:      Ig  90-4(37)230 

PRO  J.  NAME:     Home  stake  Pass  E.  &  W. 

LENGTH:  9.7  Miles  

COUNTY:     Jefferson  &  Silver  Bow 


CONTRACT  TIME: 


90 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  1% 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


4/16/34 


0% 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  3,591,397.20 
CONTRACTOR:       Jim  Gilman  Exc,  Inc. 

FROM  (town) :       Butte,  Montana  

AWARD  DATE: 


Jan.  30,  1984 


DATE  WORK  STARTED:  3/15/84 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


10/84 


NO. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
6  ADDRESS: 


PROJECT  MANAGER: 


R.T.  Wilson 


782-1797 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


1940  "C"  Street 


Butte,  Montana 


GENERAL: 


Jim  Gilman  Exc.  began  crushing  operations  (plant  mix  gravel)  for 


the  project. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


BUTTET 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         3 -2? -8  4- 


PROJECTNO.:    XZ  9o-6.(^^2,l3 
PRO  J.  NAME:   goocK  gfcug* 

LENGTH:  S,  3  #HJkji  

COUNTY :  Ga^^Tj^  


CONTRACT  AMOUNT:     $  A  81  9  03^.0? 
CONTRACTOR:    WaT^ijre.    C^sV.  d . 
FROM  (town):    Gre.*+  /ri+ 


AWARD  DATE: 


CONTRACT  TIME: 


"7S"  U.  DfrVS 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

8- 

3-53 

PROBABLE  COMPLETION  DATE: 

7-1  -84- 

%  COMPLETE:  <?/ 

NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:            6  4- 

NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED: 

O 

NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE 

BY 

DISTRICT 

CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER: 

'  TTQbJ 

TELEPHONE :      SBt>  -  ^Sh  Z 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  — ■ 


ADDRESS: 


P.O.     BO)C  i/lQ 


GENERAL:   ^/^  k/a&JC  lA  3^=-jaJ<.  P<^j?s=/>  /?/yy^rn     /qaJ   t~MJS  >='£.a.J/~^jr 


C.f). 


Z  -A,, 


a  /si  ^  s>  f  y 


J2> 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22lF 


3* 


DISTRICT:     &<j  TT^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         3  -2.9-  8 4- 


PROJECT  NO.:  T£    Ho-t>(4-<L)  3/4 

PROJ.  NAME:    exPAUZiCM  3b/A/r  eeplAa?. 

LENGTH:  p,  p  

COUNTY :    GALLM-risJ  £  PAIL< 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


3D  bJ.  DAI/? 


4-/4,-84- 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


94>j  r7oL.o  o 


CONTRACT  AMOUNT:  $ 
CONTRACTOR:    MAHTCL.    C&JST,  HjJc 

FROM  (town):  So^m/>x)  

AWARD  DATE:  /-3o-84-  


DATE  WORK  STARTED:   


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    <S.  A.  SiTTOsJ  TELEPHONE: 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P-0.    SOX.  /Mo 


GENERAL: 

-Ala — ujnr  — \alL11 —  ,W -a  ,-"f   k*£*~+  sr-i-t* 


3-2.6 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:      g<j  ~rTL~~ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3  -Zi?  -&  4- 


PROJECTNO.:    £S  ZHo  -I  (i)  § 


PRO  J.  NAME:    9/w/.  aJ.  Beij 
LENGTH :         8.Q  m.  Us 
COUNTY: 


$    /Oj  S'o  I.  2.Q 


CONTRACT  AMOUNT 
CONTRACTOR:     La  S*IU  dr^,A 
FROM  (town): 
AWARD  DATE: 


/I-  7-83  


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   . 

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


2-Q    U.  £>  Zt/j 


DATE  WORK  STARTED:  — 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK:  — 
NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER 


S,  Tj-PAJ  TELEPHONE : 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      —  ADDRESS: 


GENERAL: 


31  e 


<&s  no 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /W/g 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /W.  Sj}  /9?V 


PROJECT  NO.:        Al  /2JQ  (3) 


PRO  J.  NAME:      fr^y  fou/ftvftrJ 

LENGTH :  /,3 

COUNTY :   6*11*1,*  


CONTRACT  TIME: 


CONTRACT  AMOUNT:  $  jSljJOa.*.'/  SpJ,i  o? 
CONTRACTOR:       Alc^r  /   C0nSA    T»c . 

FROM  (town):   <k07,^n« 

AWARD  DATE:         S^p/-,  aa 
DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   J_ 

%  TIME  USED: 


PROBABLE  COMPLETION  DATE:  JL /y  /18V 
NO.  DAYS  WORKED  PER  WEEK: 


NO.  MEN  EMPLOYED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     X^w/  ft^^*  TELEPHONE: 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED :  2 


fiozema/\J  At/, 


GENERAL:        Cwixa&A&C.  S^atlttA     txiarji.    r>n    A-7~B¥  gf^//^ 


.s/cc/  Shed  pJ  tcS  -Cor   Creek    hctytfr    pfo^ecj;o/>.  fifr. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^/J<? 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO 
PRO  J.  NAME 
LENGTH: 
COUNTY: 


FOR  THE  PERIOD  ENDING: 


CONTRACT  TIME:   /j?0  


ORDER  TO  PROCEED  DATE 

%  COMPLETE:   /f,  ? 

%  TIME  USED:   £  7.  7 

NO.  MEN  EMPLOYED:  J? 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $        3  99 
CONTRACTOR:    *^,r  t^//^  IT. 
FROM  (town): 
AWARD  DATE: 


Ml 


30;  sffJ?  

DATE  WORK  STARTED:  A  / xjL  /?t3 

PROBABLE  COMPLETION  DATE:      <%//y  /, 
NO.  DAYS  WORKED  PER  WEEK:  vT 

NO.  SHIFTS  PER  DAY:   /  

NO.  HOURS  PER  SHIFT:   / 0 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  J,  f^,,** 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


7*Z -J79? 


GENERAL : 


/ft  -c£? -/V^  r  s  <?<7  ,  One/  6 1  *  a  «/  s  6  *rr  f  ^5  J-Z-t-rV 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 

4 


DISTRICT:  X'<&& 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^ A  Z9 

PROJECT  NO.:  ggS^JtlAlL   CONTRACT  AMOUNT:  $ 

PROJ.  NAME:         bead.  GjVj&L  CONTRACTOR :  j /^.^  /T^^j^^^ 

LENGTH :   *  FROM  (town):  <^gaj  ^/ 

COUNTY:    ^^/^  'jc/^   AWARD  DATE:    /^L^  <;  /<?  g$  

CONTRACT  TIME:       /4>/p  -3   DATE  WORK  STARTED:    Ct^Cj  3 

ORDER  TO  PROCEED  DATE:    ^>        -S3  PROBABLE  COMPLETION  DATE:    J^^l^  l<jg<$- 

%  COMPLETE:        Cf   NO.  DAYS  WORKED  PER  WEEK:  £T  

%  TIME  USED:      3/   NO.  SHIFTS  PER  DAY:  j/  

NO.  MEN  EMPLOYED:    _S   NO.  HOURS  PER  SHIFT:  Si^  

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENINGJATE :    . 

PROJECT  MANAGER:  i-W/Vi  //  TELEPHONE:     7<? Z~  /7<?7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:    fZfi.  &  *     3&<£,  &  

GENERAL :    ^ (^/n?       cr  -f  fry     f~ o  yyn^yvi^^i ^ 

^W/mt     u  _   V_a 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

41 


DISTRICT:     Sca  //25T 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3-  So  - 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  /  7&S^  /<75*.  2<f- 
CONTRACTOR:  £,r^g,  I„AjU  £K    *  JT^ 
FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME:       /Q  -f—8*/ 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE: 

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:     f\J n  V.    g,    f  <? ?3 
PROBABLE  COMPLETION  DATE:      jg  -/  - 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:   /  

NO.  HOURS  PER  SHIFT:    % 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /Ql<*kJ         TELEPHONE:     S9  6>  - 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    j£       ADDRESS:       Pp,  SaT^  ///a 


GENERAL: 


/e/g,y   hjttliSS*  <2/ZA£>  -f£,s  p&je./ed.    <Ukj  /-/lA-c^fo  a, 

cQote.^ ,  kjj    Mast cs*^  <L&a>  >J  a<?  c     t  qOa--I-&#_ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       March  29,  1984 

PROJECT  NO.:       BR  9047(11)   DATE  SURVEY  AUTHORIZED:  12/28/83 

PROJ.  NAME:    Bridge  over  Silver  Bow  Cr.  DATE  WORK  STARTED:  1/4/84  

LENGTH:  1  Mile   ESTIMATED  COMPLETION  DATE:  5/31/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:  o  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  29,  1984 

PROJECT  NO.:        BR  9^39(8)   DATE  SURVEY  AUTHORIZED:  11/17/83 

PROJ.  NAME:     Bridge  oyer  Clark  Fork        DATE  WORK  STARTED:  li/i.7/84 

LENGTH :  1  Mile   ESTIMATED  COMPLETION  DATE:  4/30/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  72$ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  BUS.**— 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
HDR  THE  PERIOD  ENDING:     3  -  j>^> 


PROJECT  NO 


:    BE.  (/  )  DATE  SURVEY  AUTHORIZED:    /£>  ~Z<D-3^ 


PROJ.  NAME:     DATE  WORK  STARTED:     /)/^> £W A<X*a,J£*=> . 

LENGTH ?&.€/t^  Sk.  ^J.^.^  ~rPM*.rK \  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  "  CRM/BHB/sw/221E 


DISTRICT:  Butte 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       16  Kar  8k  

PROJECT  NO.:   BR  9029  (7)   DATE  SURVEY  AUTHORIZED:  9  Nov  83 

PROJ.  NAME:   Big  Holes  River  Bridges        DATE  WORK  STARTED:         7  Dec  83 

LENGTH:       2.0  Miles   ESTIMATED  COMPLETION  DATE:       Mar  84 

DATE  SUBMITTED  TO  DISTRICT:     16  Mar  84 

PROJECT  MANAGER:     Caprara   TELEPHONE:  683-6290  

NO.  PERSONNEL  ASSIGNED:  7   %  COMPLETE:  100  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

9*> 


DISTRICT:  £urr& 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    Jj  ~3n   

PROJECT  NO.  :     //  /SO^f*^   DATE  SURVEY  AUTHORIZED:      /  "  t£<4 

PRO).  NAME:     ^  y  ^  >>jL>^        DATE  WORK  STARTED:  e&&£^S&ag*£> 

LENGTH:      —     ESTIMATED  COMPLETION  DATE:  •  

DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/22 IE 

! 


DISTRICT:  BoTTZ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3 

PROJECT  NO.  :    A7  JZ/A.f<?)  DATE  SURVEY  AUTHORIZED:  ^-/£-£jt 

PRO J.  NAME:    3^  TCi   /?TH.   DATE  WORK  STARTED:     ^  , 

LENGTH :  - —    ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BIIB/sw/221E 


DISTRICT:       Bet  TTtr 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3'Z1-?4-  

PROJECT  NO.:    £S  lQ)  O   DATE  SURVEY  AUTHORIZED:      S-  >l-%3 

PROJ.  NAME:    Spr.r^UiU    fceaJ  DATE  WORK  STARTED:        /Z-7-f  3 

LENGTH:  miles   ESTIMATED  COMPLETION  DATE:      4  3  3  i- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     G..A.  S<tTok)  TELEPHONE:      S  gfe  -9  i~  

NO.  PERSONNEL  ASSIGNED:     ___   %  COMPLETE:  ^sj_  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ______ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
EOR  THE  PERIOD  ENDING:  _^-3f)?^-4 


PROJECT  NO.:    ££j 28  7 '  4  DATE  SURVEY  AUTHORIZED:    _?  _.f 

PROJ.  NAME:  ^ '  ^r  TZxm*  /Z**  *  DATE  WORK  STARTED:  JjJaCtUL*fAs&#8* 

I.KNGTM:  — —    ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/  Bii  B/  s  w/ 22 1 R 


y<5 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     March  29,  1984 


PROJECT  NO.:       IR  90-4(37)230   DATE  SURVEY  AUTHORIZED:  12/20/83 

PROJ.  NAME:   Homestake  Pass  (Quarry)        DATE  WORK  STARTED:  12/20/84 


LENGTH:  1  Mile   ESTIMATED  COMPLETION  DATE:  1/27/84 

DATE  SUBMITTED  TO  DISTRICT:  1/27/84 
PROJECT  MANAGER:       R.T.  Wilson  TELEPHONE:  782-1797 


NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  53$ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  Af?n  *L%f  HMj/~ 

PROJECT  NO.:  ZC/5~' 3 (jj.) jSO  ^/j  DATE  SURVEY  AUTHORIZED: 
PROJ.  NAME:    JZ^AV7/C^   UOSi  f\ 

d.9  £2l 


LENGTH: 


DATE  WORK  STARTED:    \JuL  JlS~  /fS3 

— v  M  

ESTIMATED  COMPLETION  DATE:    ///g^  / 


PROJECT  MANAGER 
NO.  PERSONNEL  ASSIGNED 


DATE  SUBMITTED  TO  DISTRICT: 

J4~ 


TELEPHONE:  4ot,  -  fJZ3~S  <16JL- 
%  COMPLETE:   %  


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  March  29,  1984 


PROJECT  NO.:       IR  15"2(40)124  DATE  SURVEY  AUTHORIZED:  12/28/83 


PROJ.  NAME:    PCCP  Reha Dilation  Study        DATE  WORK  STARTED: 


LENGTH:   7.7  Miles   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:     R.T.  Wilson  TELEPHONE:  782-1797 


NO.  PERSONNEL  ASSIGNED:         6  %  COMPLETE:  Q% 


+  Work  has  not  started  on  this  project  yet. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  29,  1984 

PROJECT  NO.:        RF  8-1(4)34   DATE  SURVEY  AUTHORIZED:  3/29/69 

PROJ.  NAME:      Avon  -  Elliston   DATE  WORK  STARTED:  2/24/84  

LENGTH:  11.1  Miles   ESTIMATED  COMPLETION  DATE:  12/28/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  jjjj  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    Great  Falls 


DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:    April  2.  198fr 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 
COMP 

EST 

COMP 

DATE 

RF_  6_2(_91_   _ 

Great  Fal ls-East 

Gj^ade^  G_r_aveJ_  Surf.  

PMBS,  Structure 

Prel im. 
P. 1 .H. 

h3 

h7 

8-  1- 

FJL2_3(_3J76  

Roqers  Pass  E.   (West  Sect.) 

WJ_de_  G_r_av_  Surf. 
PMBS 

Field 
Rev  i  ew 

0 

5 

7-15- 

RS.  34fi  (181  _____ 
5  Mi.  S.  Fort  Benton  -  South 

Gj^ade^  Gravel  Surf. 
PMBB 

Prel im 
P. 1 .H. 

0 

hO 

3-15- 

F_J-U6)8 

Sun  River  Jet.  -  North 

PMBS  ^Overlay 
Minor  Widening 

Final 
P.  1  .H. 

130 

25 

6-  1- 

RS_  *t3_-2_(J)i»0 
Rudyard  -  South 

PMBS  0verlay_ 

F  i  na  1 
P. 1 .H. 

20 

75 

6-15- 

Ri_  *♦_-_)_   _   _    _  _ 

Box  Elder  -  West 

P_MBS_0ve_la_ 

Final 
P. 1 .H. 

60 

75 

6-15- 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


CMS-14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       April  2,  1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


IR  15-1(61)229  

Augusta  Tnt.  -  North 
18.7  Miles  


Lewis  &  Clark  -  Cascade 
CONTRACT  TIME:         120  W.D.  


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   q_ 

%  TIME  USED:   q_ 

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  6r299r685.78 

CONTRACTOR:   Hi  Trie  Const.  Co.  Tnc. 

FROM  (town):       Great  /falls,  Mt.  

AWARD  DATE:         Feb.  29.  1984  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        g.  F.nHerson  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      o  ADDRESS: 


727-4330 


104  -  18th  Ave.  N.E. 


SAL:   The  Pre-Const ruction  Conference  was  held  March  23,  1984.  The 

contractor  plans  to  start  Guard  Rail  revisions  on  bridges  the  week  of 

April  9,  1984.  Crushing  operations  ars  planned  for  the  first  of  May,  and 

paving  operations  are  planned  for  the  first  part  of  July.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:     Crpat-  Fb11s 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


March  28,  1986 


PROJECT  NO.  : 
PROJ.  NAME: 
LENGTH :         8.5  Miles 
COUNTY:  Toole 


IR  15-8(41)389 

SnnhnrKl--NriT-fh 


CONTRACT  TIME:      70  working  davs 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  0 

%  TIME  USED:  n 


None 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


$  7,759,443.4? 


CONTRACT  AMOUNT: 

CONTRACTOR:      Meyer  Construction  Co, 

FROM  (town):      RilHngRj  mi-,  

AWARD  DATE:       „  a 

— None  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     w„n.aT.  p    Smtth  TELEPHONE: 

ADDRESS: 


727-4350 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  1359 


Aug.  198^ 


at.   Falls.  MIL 


.59403 


GENERAL :  Assessment  against  the  70  workings  days  stipulated  for  completion 
of  this  project  will  be  started  on  April  16,  1984.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS- 14 


DISTRICT:     P.rMt,  Pa11w 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        April  2r  198L 

PROJECT  NO.:        F  l-U  5)271   CONTRACT  AMOUNT:     $     856, 519.30 

PROJ.  NAME:   Shglhy  -  Meat  CONTRACTOR:       Raltrusch  Const.  Co. 

LENGTH:   ?.n  Mil**   FROM  (town):       Havre,  Mi.  

COUNTY:   ToAIp   AWARD  DATE:  5-31-83  

CONTRACT  TIME:      60  W.D.   DATE  WORK  STARTED:  7-13-83  

ORDER  TO  PROCEED  DATE:        6-21-83  PROBABLE  COMPLETION  DATE:  7-1-8L 

%  COMPLETE:  33   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  97   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       ft.  Enderson  TELEPHONE:  727-1350  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:   101  -  18th  Ave.  N.E. 

 Great  Falls.  Mb. 


GENERAL :   No  activity  -  Project  on  winter  shutdown 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     &  /  £aj/£ 


CONSTRUCTION  PROGRESS  REPORT  . 
FOR  THE  PERIOD  ENDING:     /4ne4    J'1,  J9<9*1 

CONTRACT  AMOUNT:     $      ZO,  — 
CONTRACTOR:       ^//^<c/(     CtiJOSjL^}  , 

FROM  (town):       /4?/^e  f   

AWARD  DATE:         J3„     3  <2y 
DATE  WORK  STARTED:        J[  eg-? 
PROBABLE  COMPLETION  DATE:     /yjj,,    &<j  " 
NO.  DAYS  WORKED  PER  WEEK:  _5~ 

NO.  SHIFTS  PER  DAY:   /  

NO.  HOURS  PER  SHIFT:  3  + 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      C7.    7>g  //^  TELEPHONE:  -   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /3a*  j$9z  

GENERAL:   yCV-gp>-gss  food-  7%<Z  CfnAan       m.  J       f>fo  e. 

/&     /&Q  e/u  Co ti/D 4tL  /-e     Ma  r <=? a* y g  hs-idp <  /-a//  /s  yt-xj       c ■  > «y 3/L ^ 


PROJECT  NO.:      //£S     /-  7  U)  3J3 
PRO  J.  NAME:  g>/  Va/^-e 

LENGTH:   Q.Q8 

COUNTY:   /g7c?/^<g  

CONTRACT  TIME:        _3Q  m/Z?  

ORDER  TO  PROCEED  DATE:     <  <g«? 

%  COMPLETE:   Z&°/<> 

%  TIME  USED:   <0  

NO.  MEN  EMPLOYED:  3  Jo  7 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT:       Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Hnrrh  P9.  l?8'l 

PROJECT  NO.:      F  3-2(8)  18   CONTRACT  AMOUNT:     $  2.^92.189.65 

PRO J.  NAME:    Fairfield-E.  &  W.fEast)  CONTRACTOR:    Hilde  Construction  Co. 

LENGTH:   5_i£_jnil££   FROM  (town):        Great  Falls  

COUNTY:        Cascade/Teton   AWARD  DATE:         November  30,  1982 

CONTRACT  TIME:      110  +  1  W.D.   DATE  WORK  STARTED:    February  1,  1983 

ORDER  TO  PROCEED  DATE:      April  18.  1983  PROBABLE  COMPLETION  DATE:    June  15,  1984 

%  COMPLETE:   <£j   NO.  DAYS  WORKED  PER  WEEK:  Q 

%  TIME  USED:   93   NO.  SHIFTS  PER  DAY:   Q 

NO.  MEN  EMPLOYED:         n   NO.  HOURS  PER  SHIFT:   p 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      T.  Hammerbar.ker  TELEPHONE:   h6l-^kk8 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  Dept.  of  Highways 

 Fairfield,  Mt. 


GENERAL:   No  activity  this  period  for  the  rnntraotor.     State  personnel 

 working  on  the  Final.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


3130 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       April  2.1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


E  24-3(5)100 


Roqers  Pass 
middle  Section 


R.fb  miles 


Lewis  o.  Clerk 


CONTRACT  AMOUNT:     $  3,215,825.45 
CONTRACTOR:         Meyers  Construction  Co. 

FROM  (town):  BillinostKontana  

AWARD  DATE:         Sept.  24,1982  


CONTRACT  TIME:    120    /  6  working  days      DATE  WORK  STARTED:      Nov.  18,1982 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  95 
%  TIME  USED:  90 
NO.  MEN  EMPLOYED:  2 


Oct.  13.1982 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


i..ay  1984 


£  1 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       S.W.Newton   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     3  ADDRESS: 


562-3888 


uousta,  Montana 


GENERAL :   AIT  major  items  are  complete  except  far  the  fencinc  enJ 

chiD  seal. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CMS- 14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:      April  2,  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


HES  60-2(11)91  U-2  S 
F-BHF-RTF60-2(5)92  U-2 

Warden  Br.  Appoaches 

0.4  Miles  

Cascade 


(APPROACHES)  $893,096.00 
CONTRACT  AMOUNT:  $2,764,053-48 

CONTRACTOR:     Sletten  Const.  Co. 

FROM  (town): 

AWARD  DATE: 


Great  Falls 


February  28,  1 983 


CONTRACT  TIME:     220+4  W.D. 


DATE  WORK  STARTED:      March  30,  1983 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   95_ 

%  TIME  USED:  63 


4/18/83 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


4/30/84 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     F.  A.  Robinson    TELEPHONE:  727"4350 

0  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


104  18th  Ave.  N.E. 


Great  Fal Is,  Mt. 


GENERAL :      No  activity  this  period.  Work  remaining  includes  construction 

 of  access  road  under  the  structure  and  work  wi 1 1  resume  when 

 weather  permits.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT: 


3130  Greet  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


1 31  ife 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:      3.203  Kile 
COUNTY :  c.»*e.pfim 


Structure 

F  Biff  RTF  £0-2(5)  JZ 
Warden  Bridge  


1,370,957.0; 

$  2,7f,A,n^„/,R 


CONTRACT  AMOUNT: 

CONTRACTOR:       aifidLtgfl   non.ct.r-.  Hnnporv,, 

FROM  (town):       Great  TVIIb,  Kt .. 
AWARD  DATE:  2-2S-S?  


CONTRACT  TIME: 


220  Marking  Days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   og_ 

%  TIME  USED: 


.62 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  11-U-83 

PROJECT  MANAGER:       t.  0.  Tomich  TELEPHONE:   

ADDRESS: 


DATE: 

WEEK: 

Z2Z-435Q 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


OrRPt,  »11fi,  Vt. 


GENERAL :       There  Wa|  no  work  this  oast  month  due  to  incler.ent  leather.  The 

structure  was  ooer,  to  traffic  on  11-1Z.-S3  with  items  of  drainage  and 
 punch  list  remaining,  Contractor  or  winter  shutdown,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


ma 


CONSTRUCTION  PROGRESS  REPORT 

■?  31  H  


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  F  3R?  RTF  60-2(5)  U3 
PROJ.  NAME:    Warden  Bridge  Overlay 

LENGTH:  2A  MUfl  

COUNTY:  GaSSflflfi  


CONTRACT  TIME: 


100  Working  Deys 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   q_ 

%  TIME  USED:   o_ 


10-24-^4 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


$  550,327.00 


CONTRACT  AMOUNT: 
CONTRACTOR:    Sletten  Constr.  Company 
FROM  (town): 
AWARD  DATE:  9-30-84. 


Great  Falls,  Ht. 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-33-Sfl 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  I 


T.  G.  Tonich 


TELEPHONE : 
ADDRESS: 


727-4350 


3o::  .135? 


Srail  galls,  Mt- 


GENERAL: 


Preconstruction    Conference  set  up  for  April  6,1004 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:    ^  /  /r^/A 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:    /?S  2<4Q-Sfz)  // 
PROJ.  NAME:    CAmOUA  '  Cl&M±htU 
LENGTH:  X^,^  A?. 

COUNTY:  ^g/a/^  ^  

CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   &Q% 

%  TIME  USED:   8^°^ 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  3S 2.  £93  — 
CONTRACTOR :     SaUs-^A  s  /  & , 

FROM  (town):        /Jai/re.    j  //? /■ 
AWARD  DATE:  /^A-  ^  „  /9ff3 

DATE  WORK  STARTED:      sy?gy    /S  . 
PROBABLE  COMPLETION  DATE:      Jessie  ^ 
NO.  DAYS  WORKED  PER  WEEK:  o 

NO.  SHIFTS  PER  DAY:  <=> 

NO.  HOURS  PER  SHIFT:  O 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     C  rr<-Pz_  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  / 


TELEPHONE : 
ADDRESS : 


ox 


GENERAL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

6* 


CMS- 14 


DISTRICT:      Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      April  2,  1984    (Final  Report) 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


RS-BRS  330-1(5)1 
Ulm  Br.  Appr. 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   [00 

%  TIME  USED: 


97 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE:  2/21/84 


CONTRACT  AMOUNT:  $1 ,861 .841 .20 
CONTRACTOR:      Sle.tt«,n  Can&t  rn 

FROM  (town):   

AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  3/1/84 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     F.  A.  Robinson  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    1-2  ADDRESS: 


727-4350 


104  18th  Ave.  N.E, 


Great  Fal Is,  Mt, 


GENERAL:       Project  Final  Estimate  was  completed  and  submitted  tn  th* 

 Great  Falls  District  Office  on  3/26/84,  for  final  checking. 

 This  is  the  FINAL  REPORT. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


3130 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       April  2,1984 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


SMP  2599-83 


iviaintenance  Stockpiles 

Lewis  L  Clark, Pondera 
Goocodo  ond  GlOGicr  


CONTRACT  TIME: 


82  working  days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  16% 


Dec.  19,1983 


%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  291,640.00  

CONTRACTOR:       Konitz  Contracting  Inc. 
FROM  (town): 
AWARD  DATE: 


LfiMd  st.nwn.tont.ana 


Nov.  30.1983 


DATE  WORK  STARTED: 


March  26,1984 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT:  fl 


June  1984 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      a.w.MSwtnn   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       3  ADDRESS: 


562-3888 


/uousta, Montana 


GENERAL:  Contractor  producing    STKPL.  Top  Surf,i"  9r.4A  material  from  pit 

#    0704-58  Simmsc  Total  of  i0,000  tons  to  be  produce  from  this  pit. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:      Xy^T  VC'/fiY &  J        DATE  SURVEY  AUTHORIZED:  / 
PROJ.  NAME:  /TZ&Sy  /?/?a*?/~         DATE  WORK  STARTED:  ^-/■^i'S'V 


LENGTH: 


ESTIMATED  COMPLETION  DATE:  ^f- 


DATE  SUBMITTED  TO  DISTRICT:  C&S0-£'C/ 


PROJECT  MANAGER:      <^ ^epaS*) 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     QT.  f4lL5 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     MsZcA  g&ZtS&j 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 


"1   £.  7/2  Cl  ) 


DATE  SURVEY  AUTHORIZED:  Z-&3 
DATE  WORK  STARTED:  7"  'Z  '03 


ESTIMATED  COMPLETION  DATE: 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:   

O     7>e//^  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


CP 


%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    Q+-  fa^s 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        "Ia^A     3^,  **$f 


PROJECT  NO.:    8#"1      $T7/Q    (•  )  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:     uf,/j/r     A<;#>ee*,^i         DATE  WORK  STARTED:        J3/1  3/, 
/ylosjfcivcj  Pvu^ft-  Co 

LENGTH:    ESTIMATED  COMPLETION  DATE:    /figf  - 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:     £     7>g/>4  TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  CD  %  COMPLETE:   BO  Vp 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    April  2,  1984  

PROJECT  NO.:  M  5225  (1  )   DATE  SURVEY  AUTHORIZED:  ?-i-7S 

PROJ.  NAME:  Ramps  1  315   DATE  WORK  STARTED:  ID-  ft-RO 

LENGTH:   0.49  Miles   ESTIMATED  COMPLETION  DATE:  a.yaa 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  7P7-43SO  

NO.  PERSONNEL  ASSIGNED:         4-6  %  COMPLETE:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     Great  Falls 


PROJECT  NO. : 
PRO J.  NAME: 
LENGTH: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      April  2,  1984 


M  5212(1) 


Great  Fal Is 
South  Arterial 


DATE  SURVEY  AUTHORIZED:  9-I7-8I 
DATE  WORK  STARTED:   12-10-81 


8.85  Miles 


ESTIMATED  COMPLETION  DATE:  12-31-84 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  727-4350 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE:  46 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:        Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  >ggMQl| 


PROJECT  NO.:       R.S.  4U-l(2)  7  DATE  SURVEY  AUTHORIZED:  10-83 


PRO  J.  NAME:       Faif  ield- Power   DATE  WORK  STARTED:  2-21-84 


LENGTH:   7.0  miles   ESTIMATED  COMPLETION  DATE:      5- 31-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      T.  Hammerbacker  TELEPHONE:  467-^448  

NO.  PERSONNEL  ASSIGNED:      '  3,4  %  COMPLETE:  20 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       April  2,  1984 


PROJECT  NO.:  RS  33Q-1  (6)0   DATE  SURVEY  AUTHORIZED:   

Ulm  South 

PROJ.  NAME:  (North  Section)  DATE  WORK  STARTED:       1 1-28-83  

LENGTH:   6.5  Miles   ESTIMATED  COMPLETION  DATE:  *  4-16-84 

^Pending  outcome  of  Condemnation  (Parcel  11) 
DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  727-4350 

NO.  PERSONNEL  ASSIGNED:       _0   %  COMPLETE:  76 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  TZ&dBj/L 


PROJECT  NO.:  ^f^/  &)  /  *7        DATE  SURVEY  AUTHORIZED:      /  -  J?C 


PROJ.  NAME:  A-l /c^  &r/&A/£  /j?.        DATE  WORK  STARTED: 

LENGTH:         /fQ    /WtZ   ESTIMATED  COMPLETION  DATE:  4/- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      ^  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:  ^/  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


£7 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


April  9,1QP.4 


313Q 


Great  Falls 


LENGTH: 


PROJECT  NO.:    RF  24-3(3)  76 

Rogers  Pass-East 
PRO  J.  NAME:      .y^t  Section 


3.48  fflil&fi 


DATE  SURVEY  AUTHORIZED:      Mar,  2,1983 
DATE  WORK  STARTED:        July  21,1983 
ESTIMATED  COMPLETION  DATE:      June  1984 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      S.w.Hewton  TELEPHONE:  562-3888 


NO.  PERSONNEL  ASSIGNED: 


0 


%  COMPLETE: 


90% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT: 


3130 


Grest  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ;,Pril  2. 1984 


PROJECT  NO.:     sy  9^y,  7„ 
PRO  J.  NAME:     Rnwmanc  MnT.+h  Fat.t 
LENGTH :   2^ii£s__ 


DATE  SURVEY  AUTHORIZED; 


DATE  WORK  STARTED:     Feb.  2,1984 
ESTIMATED  COMPLETION  DATE:     April  1904 


DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:       c  >i  m    +  nmrPHnxn?. 

*       S  - "  -  '■■ov'ton   li.LJii'MOMi:  562-3.888 

NO.  PERSONNEL  ASSIGNED:  3 


%  COMPLETE:  90S 


work  consists  of  runninq  R/W  line  end  ties  to  qravel  pits. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     Pent.  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:       April  2f  1981  

M.P.  79.3  to  M.P.  89.6 
PROJECT  NO.:       RF  10-2(3)51   DATE  SURVEY  AUTHORIZED:  12-7-83 

PROJ.  NAME:     Big  Sandy  -  Box  Elder  DATE  WORK  STARTED:   1-27-81 

LENGTH:  10.3  Miles   ESTIMATED  COMPLETION  DATE:  ttsJ&M 

DATE  SUBMITTED  TO  DISTRICT:   

G.  Treft 

PROJECT  MANAGER:       r,.  Rnripr^nn  TELEPHONE:  222=4350  


NO.  PERSONNEL  ASSIGNED:  3   %  COMPLETE:  35^ 


Work  consisted  of  projecting  centerline  to  match  original  centerline  and  making 
property  ties. 
DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     g^t  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:        April  2.  1982, 

M.P.  72.3  to  M.P.  74.8 
PROJECT  NO.:    RF  10-2(3)51   DATE  SURVEY  AUTHORIZED:  1P-7-83 

PROJ.  NAME:      LOma  -  Big  Sandy  DATE  WORK  STARTED:  2-9-31  

LENGTH:  2.15  Miles   ESTIMATED  COMPLETION  DATE:  /,-lS-S;, 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Q,  Enderson  TELEPHONE:  727-13 50  


NO.  PERSONNEL  ASSIGNED:  3   %  COMPLETE:  75% 


Work  consisted  of  taking  x-sections,  making  property  ties,  and  plotting  profile 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:       g^f.  Falls 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      April  2,  19ft/, 


M.P.  55.0  to  M.P.  62.6 
BF  10-3(3)VI  

Loma  -  Box  Elder  


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED:  i.?7_a;, 


12=2=82 


ESTIMATED  COMPLETION  DATE:  q.i_ft;, 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:  _ 

a.  jgpfleraaa   TELEPHONE: 


7?7-/i350 


NO.  PERSONNEL  ASSIGNED:  -6-9 


%  COMPLETE: 


JZ5i 


Work  consisted  of  Completing  centerline,  topography,  bench  levels,  and  x-sections 
Remaining  work  is  section  ties. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     r,reat  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:        April  2f  1981 

M.P.  52.1  to  M.P.  55.0 
PROJECT  NO.:     RF  10-2(3)51   DATE  SURVEY  AUTHORIZED:  12-7-81 

PRO  J.  NAME:         Loma  -  North  DATE  WORK  STARTED:  12-6-3&  


LENGTH:         2.8  Miles   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:         g.  F.ndersnn  TELEPHONE:  727-^50  

NO.  PERSONNEL  ASSIGNED:       p  _  3  %  COMPLETE:   

Section  tie  work  in  progress. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


7* 


DISTRICT:     n„.*.  Ealla 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  April  2f  1981 

M.P.  51.4  to  M.P.  52.1 
PROJECT  NO.:     RF  10-2(3)51  (Bridge)        DATE  SURVEY  AUTHORIZED:  ;,_-|ft.ft? 

PROJ.  NAME:       Loma  North  &  South  DATE  WORK  STARTED:  g_i 7,3-3 

LENGTH:  0.6S  Miles   ESTIMATED  COMPLETION  DATE:  j,_ig.ft;, 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       G.  Enderson  TELEPHONE:  727-4350  


NO.  PERSONNEL  ASSIGNED:        q  _  3  %  COMPLETE:  95^ 


Work  consisted  of  making  property  ties,  and  obtaining  additional  Hydralic  data, 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       March  28i  1084 


PROJECT  NO.:       IR  15-3(78)278   DATE  SURVEY  AUTHORIZED:      Dec.  28.  1983 

4  Locations  on  I  15 
PROJ.  NAME:         Near  Great  Falls  DATE  WORK  STARTED:      Jan.  16.  1984 


LENGTH: 


0.6  Miles 


ESTIMATED  COMPLETION  DATE:     April  13.  1984 


DATE  SUBMITTED  TO  DISTRICT:   March  27.  1984 
PROJECT  MANAGER:     Waltdr  D.  Smith  TELEPHONE:  727-4350 

6  %  COMPLETE:   90X 


NO.  PERSONNEL  ASSIGNED: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  £/A#cS 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


1:  */-JZS<S 


PROJECT  NO. :  DATE  SURVEY  AUTHORIZED:  / 

PROJ.  NAME:    fjjyX&jJ  ^#$£J)ATE  WORK  STARTED:  r# 

LENGTH:  '   ESTIMATED  COMPLETION  DATE:  afjy 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       &  ^0qJ^)  TELEPHONE:  j^Sj^Lg&S^L  

NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:  J%)  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


7Z 


DISTRICT:  6,L£a/Oh/£ 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:       MARCM   Z~7,  I9W 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-ITPQ 

Fl-rLKo 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

F  (l)3 
biDAle^  -  /V.  D  c/a/£. 

£.  rtfc/c  T(/£e 

FW/tL 
P.  I  tf- 

SZ 

3/1  hs 

PS  ZJ(o  -1  C/>4 

ollie  eo.  -  a/.  &r  E/tcee 

C  Co/ 

nPLtr  T 

ED  \ 

RIZP  1  -IO  ill)  S-^fZ 
£.OPLaI.P-  C/V1SQ.C£.\ 

£T£  /fPPS. 

PlA/AL 

Pf.H. 

3/l  lis 

0 
7 

d*t C AO  ice  i7\ 

~rp~  ~/7PPs~ 

PZ€. 
P.  1.  H. 

i/Jn 

£5   ZOl  -  Z  Cz  )3J 

Pg€$  S  t  >f  V/  IL.L  €-  PA>  lT\li£\*/ 

&5>.       P/vis . 

P/A//9C 

P.  I.M. 

~1ST% 

Art           £  'J 

*  $  ti  s  c.  ~s*o**e* 

(Cos** 

rj/%-3  (  l) 

PsvlS    0\/e #6/9  ■/  f 

Of 

ihJt 

r  zs  -  1  ( C)  0 

pc  e- 
P.  I  H. 

xhJ&c 

/=■  z-t  (8)*SC 

f/?£<o«/  C 0 .  £//J  C  -  £~e  to/ 

p.  /,  y. 

ili/ys 

r h  -1  cz)  1 

asi/ccS   C/ry  -  s[/  w. 

P/v?s  ovate/?*/ 

P./.H. 

O  .  .  &>s.  .  Psws. 

p.  /.  //. 

£-///#t 

7-0  7-vf  C    -  ^5"Z- 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3  ~  2l~tf</ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


S*>c  o  3  i 
COS  O  *0 


1  c/gj^ 


CONTRACT  TIME: 


2  <->  0, 


CONTRACT  AMOUNT:     $  ?S/.  c/ 1? 

CONTRACTOR:    jA  S«LU-     C  o^r^c  n  *M 
FROM  (town):     U^Mflt^  MiixC^  S1±~*J 

AWARD  DATE:  //  •  7-  f3  

DATE  WORK  STARTED:       ?-  Z2-f(  ^ 


ORDER  TO  PROCEED  DATE:    A/OrJ_J0jff</    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:  </-Q   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  Q  

NO.  MEN  EMPLOYED:  2_ 


S" 


NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  teJA. 


PROJECT  MANAGER:  Jj&LO&id 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  Z 


TELEPHONE :  3^S-ZS71  

ADDRESS:       C/.TuAnlc  Mv>>\4«„. 


57  }3& 


GENERAL: 


A/r..  73 S      /a  />*s r*s 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


74 


DISTRICT:  CsU^lue 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^/xi/ff'/ 


Locate  East 


PROJECT  NO.:  F  2-1  (7)  34 
PRO J.  NAME: 

LENGTH:        / /■  g  Ol/ 
COUNTY: 


CONTRACT  AMOUNT:     $Z,  73Q ,1^0 .  £ ( 
CONTRACTOR:  VaA^hU  Vdu*^-  fi.ocj  l^c 
FROM  (town):   W\.lx>f. ,  M  ^ 


AWARD  DATE: 


CONTRACT  TIME:     2^  .  £> . 

ORDER  TO  PROCEED  DATE:  8  f 2.  f  23 
%  COMPLETE:  ^3 
%  TIME  USED: 


DATE  WORK  STARTED:        %  Is  1 83 


SO 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE 
NO.  DAYS  WORKED  PER  WEEK 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:  ^  

PROJECT  MANAGER:  X)<a»o  S^n^^b  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     I  ADDRESS: 


23Z-  18^3 


Dept..  oC 

m;U  Obj  .are.  £*&o) 


GENERAL :     XjQoA    d^.^     ~Lk*     p^jp^.^A     ^jJuAgd  ^ 


E 


to 


Sub 


Oo  "bVtft  ^OC^Le  CxrC^.    RfQr^i  us.  ^Z^n 


On 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         3-  P  y"  f 


PROJECT  NO. 


BRS  ??-1  (1)  1U 


CONTRACT  AMOUNT :     $  inO,6Q7 


PROJ.  NAME:  ?±  MilBR  £aat  of  Elaadlle    CONTRACTOR : 


Riverside 


LENGTH: 
COUNTY: 


Qjj3   Mi  lp.q 


Hani  H  s 


FROM  (town): 
AWARD  DATE: 


Parading 


CONTRACT  TIME: 


Bo  tm 


ORDER  TO  PROCEED  DATE:  8-26-85 

%  COMPLETE:   u  

%  TIME  USED:   £-5  


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: September  8.  1985 
PROBABLE  COMPLETION  DATE:  June  19M 
NO.  DAYS  WORKED  PER  WEEK:  p 

NO.  SHIFTS  PER  DAY:   p 

NO.  HOURS  PER  SHIFT: 


None 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:  _^  

PROJECT  MANAGER:      Jnm»a  R.  RaTduin  TELEPHONE: 

ADDRESS : 


James  E.  Baldwin 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  p 


787-^701 


P.U.  Box  556 


Culbertaon    5921 8 


GENERAL:  All  contractor  personnel  moved  off  the  oro/ie-t  on  Hover; ber 

 22,  198^5.     Itens  and  uercent  deplete  to  date  are;    FenciTi/  100,1"; 

 Gr^'dinp:  2%;  Topsoil  27%;  ^rainare  The  project  as-a-whole  is 

 11%  complete  with  6  "5%  of  the  contract  tirie  elapsed.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/ BUB/ sw/ 22  IF 


7^ 


DISTRICT:  Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  27.  1984 

PROJECT  NO.:p  RTF  22-2         40  U-1  &2       CONTRACT  AMOUNT:     $     2. 46b. 570  

PROJ.  NAME:         Plentvwood-South  CONTRACTOR:   Hilde  

LENGTH :   4/Z   FROM  (town):               Great  Falls 

C0UNTY:   Sheridan  AWARD  DATE:  Mav  31,  igfi^  

CONTRACT  TIME:             120  WD   DATE  WORK  STARTED:         July  1Qf  1Qfo 

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:        Julv  1Qh4 


%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:   m   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  Nnnp   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      James  E.  Baldwin  TELEPHONE:  7B7-S701 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _j_       ADDRESS:  P.O.  Box   

Culbertson.  Montana  SQ218 

4 

GENERAL :  Paving  crew  oegan  moving  hot  plant  off  the  pro.lect  on  March 

 13.     Plans  are  not  definate  at  tnis  time  as  to  when  the  paving:  

 crew  and  equi  .i.ient  will  return  to  complete  the  work.     Items  and 

 percent  com  :lete  remain  at;     Gradii.fi.  drainage,  and  pravel  surfacing 

 100#;     Plant  Mix  Surfacing  2~5%.    Unit  1  portion  of  the  project  is 

 19%  complete.  Unit  2  is  90%  complete,  the  pro.lect  as-a-T.hole  is  60% 

 complete  with  b0#  of  the  contraqt  ti  e  elapsed.    A  3  man  engineering 

 crew  is  working  up  and  chec:  ing  final  quantities,     the  final  is 

 complete.     Signal,  signing,  seeding,  and  fencing  -work  expected  to 

 res  ne  as  soon  as  weather  conditions  will  permit.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  G\<sn6i09. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     3  / 2-1 1 84 


F  23- 1  (6)1       M  8001  (3) 
PROJECT  NO.:  Ma,n  &  HaynftS  lf  jghtnn  Blvd.CONTRACT  AMOUNT: 

PROJ.  NAME:    MHesCity  Miles  City  CONTRACTOR: 


3-$  mi   FROM  (town) 


LENGTH: 

COUNTY:     Cqh&r   AWARD  DATE:  L~£ 

CONTRACT  TIME:  DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  j)?n  Shsuucrjh  TELEPHONE:     Z^Z  -  iO^iS  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     <D&p£.   of  A/y^m,.. jj 

GENERAL:    Cg^J^^zbt^     Uu^cj     ^  L 


6$  Potto,,  ^   i  1U.  IW/a  .  haac^ux^Jj^lJmfl^  SsMLay 

1*4-  -  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  gl^c/iJZ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /flAZc/)  £Z  /fj^t 


PROJECT  NO .  :     /-j?/-/  f4)  25 
PROJ.  NAME:     £//?s£au/-  (3P/r£lrf7 

LENGTH :        £,  Sll^S  

COUNTY:  \Z/?L££-/  

CONTRACT  TIME:  /a/D.  

ORDER  TO  PROCEED  DATE:  tfg-6Z~£Z 

\  COMPLETE:  g£  

%  TIME  USED:   

NO.  MEN  EMPLOYED:   


CONTRACT  AMOUNT:     $  793 j  96>/,QO 


CONTRACTOR:  ^qjUsM  CO- 

FROM  (town):  J?siLjjJQ_<  

AWARD  DATE:      J<U/     //,  /9f3  

DATE  WORK  STARTED:  'A3 


PROBABLE  COMPLETION  DATE:     fa  - Jd 

NO.  DAYS  WORKED  PER  WEEK:  _£>  

NO.  SHIFTS  PER  DAY:   g.  

NO.  HOURS  PER  SHIFT:  Q  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   ^J), J)u/2Q£.J)cg  TELEPHONE:  7^-3^^/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _£)       ADDRESS:  A/AaA<//2 

3924*  


GENERAL :       /Jfi  £U  &&j££l±.  Jkt£Uif£  T^tC  

^JuMjuJa/.  

ALL    J/rais  /?££  hltJA  T*  f  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  G l^J I  {Af 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ?J7; 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH :  >?  ^//,  r 


COUNTY:        /g&Ut/s*  A^J 'ssX? 


CONTRACT  TIME:  <?0 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:    _  O 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     %2f/9/J/Z4L.  /S~ 
CONTRACTOR:     Poem/far  £l4rtJ>7zZj".. 
FROM  (town):  £jU,  A/*«jTXa/A 

AWARD  DATE:     /UojUUtt^S^  %J2&& 

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  /^u?  v/^^^^^LEPHONE :  £&Z~/a9l3 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL:  f&tflp/f&eLj  /fe/AJS£~  Z^/dy  f>/?i4r/ '>&/Sj/?sA/p  i^e 

-Hie  f?#qjrcJ~  .  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  <^^c' 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         ■?  _  y. 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


CONTRACT  TIME: 


^  C  0     U/  /^ 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED:  y# 
NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  /Qm  y?p  C  7£  ,jy 
CONTRACTOR:  <T<W.  gXvt^gr  ^ 

FROM  (town):        ^c/ 7~rc:r!  /T 

AWARD  DATE:  JV&^dgg  

DATE  WORK  STARTED:         ^         /$>  ^ 


PROBABLE  COMPLETION  DATE:  / ///s^/ey 

NO.  DAYS  WORKED  PER  WEEK:  V<T 

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       j-cc/ J* jTS 0 >*✓  TELEPHONE: 

ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  _vf 


GENERAL: 


/TP  /■  C 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  cJ^S^-gg^21 

PROJECT  NO.  .^ZT~S^?-  <?(3&)/*&3  CONTRACT  AMOUNT:     $  2?<&£5,,JZ2>Z 

PRO  J.  NAME:  ^/^///^J  —^fesT^  CONTRACTOR:  /%*-sv^ 

LENGTH :   ^5Tj?  /g^^y   FROM  (town):  j^/V//?C?^ 

COUNTY:     {zks&S-  AWARD  DATE: 


CONTRACT  TIME: 


e^foO  J £2  DATE  WORK  STARTED:  7-/^t&& ^£^£/C:i£yS&&) 

ORDER  TO  PROCEED  DATE  .^-//h  PROBABLE  COMPLETION  DATE :  yeT&-&<?^5&t^/&s} 


NO.  DAYS  WORKED  PER  WEEK: 


%  COMPLETE:  <g55?^" 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   /_ 

NO.  MEN  EMPLOYED:  /<Q   NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE:  *  ' 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:    

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER  j^A^s  C2± /2&>&  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  ^Sj^  <5?&S37* 

GENERAL:      J57>£  -  <^J§X?  ^S^S^^^2J^jl 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  (^/encA'lfe 


CONSTRUCTION  PROGRESS  REPORT 

CONTRACT  AMOUNT:     $         43  9,  990. 
CONTRACTOR:      X>u, hi]  AcK   BfoS  e^Irk nS.  t 
FROM  (town):       pr',  rfs  bo^;  AO  a/  ■  S~<£Z&  / 

AWARD  DATE:  Z-Z  ?  £  f  

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        uioStj 7).  felrf         TELEPHONE:         S^S'-ZZ  7 ~7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED :3~  ^        ADDRESS:        KJes?  £/e*»c//Yg  


GENERAL:         7^gg    7b     fbu f     <p*}^' W«* g C  =g     (s>r^/  C^'^ 

Ffi  f  ^->^  lo^.s  w   Poppy   UnSf.  Also  Poppy  l.nj?  ujc^s.  roan 
APr:  I  iT/agy  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

q  2 


FOR  THE  PERIOD  ENDING: 
PROJECT  NO.:      ryf  C3£j)  Z^o^ 

Qp*4AJ  So  /A    Cd     //^£  £A%T 

PRO  J.  NAME:       G/o*d,\/«  ajt>s-f 
LENGTH:  /&&  /n',j<?£. 

COUNTY:   D  5>Q/^ 

CONTRACT  TIME:  HQ  


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


DISTRICT:  &t*/)Ci//Se 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //grcJ) 


PROJECT  NO.:   A*$  J  fa)  0 

PRO  J.  NAME:   /fipStf  r  e  S~t~ 
LENGTH:         //>  ^ 

COUNTY:      fcjjjf|£jg£Vg<g  jg  

CONTRACT  TIME:  id.!?. 


ORDER  TO  PROCEED  DATE:    &-  Z~  S3 
%  COMPLETE:    _  ?0 
%  TIME  USED: 


£7 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  / 0 M '  ^J^*^/} 
/7   /   

contractor:  /y? yer'  

FROM  (town):  /?!jfa>fS>  

AWARD  DATE:     ^Tlj/y  //-/ftf^ 
DATE  WORK  STARTED:  ^-/7~ 
PROBABLE  COMPLETION  DATE:   fcjg*  g^J 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    /l/o^/a/Cg  ✓      £  TELEPHONE 

0  ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


^5d>a  ^ ^.  Whites'        ■/yypa^  &'A~s0J/>j .  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  GLajJiiAZ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^A£€U^lf 

PROJECTNO.:  SSZ  ~Z>(3)  /Z  CONTRACT  AMOUNT:  $^ 

PROJ.  NAME:  ti aM /UmTH^ Sou (fi  CONTRACTOR:  JkU/i*J £^Sn*x<;  Co/OST.C0>  J**?- 

LENGTH:    FR0M  (town) :    A e6<od/lj /V^w 7* A/A 

COUNTY:       ^/jrg=7g   AWARD  DATE:  A/jy^t 

CONTRACT  TIME:  6lJ.fi  DATE  WORK  STARTED:     yy^?  Z3. 

ORDER  TO  PROCEED  DATE:       6>-Z/" %3  PROBABLE  COMPLETION  DATE:  /If  #IC  Zty 

%  COMPLETE:        £S   N0-  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:       <?£T   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Q.  S/gQ TELEPHONE:     Z3fZ~  /<09& 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  £>/~.  /#?&£Cto?y<S 


GENERAL;     i^Jo/^/C  UJ/°$  £ U-S f><**S<f&-  c/  /l/e*  *T^rff0sU  0*J 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 

9  ST 


DISTRICT:  GiEttdtd* 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /^AgfA  £7,  /ffiV 

PROJECT  NO.  :  £SS^S  433'/  £2)  2/  CONTRACT  AMOUNT:     $  /  £7Q  X/6>.  4& 

PRO  J.  NAME:  A/O^/)  CONTRACTOR:  ffig^S&g 

LENGTH :       4,0    /tfil£3   FROM  (town):  /flT. 

COUNTY :        l//}jLlE>/   AWARD  DATE:    ^U^UsA  ^  l^IA 

CONTRACT  TIME:  9 6  M/>  M  DATE  WORK  STARTET5:      ffjfiA  /?<f 3 

ORDER  TO  PROCEED  DATE:       9~/h'£3  PROBABLE  COMPLETION  DATE:     /)7~3f-  2 4 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  S  

%  TIME  USED:         SI   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:     V -?2>    NO.  HOURS  PER  SHIFT:  g  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   JjJh/£&££££  TELEPHONE:       746  'J4S'/  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      A/Ajs/uA.  S9Z4j 


GENERAL:                            Jo/-      KSerkJ  S  A/-  ^AAA^ 

CeU£&JZL  m  St*  I  ,  A^A^n       Ac:      s#jnrfA»  A     AA2>     /  ?Z  '' 

*  foA,  ^A  iM^JeL  s±z. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  (SLtJjuS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    AZ/lfi/)  Z7, 


PROJECT  NO.:  /?S 44-?~  f (7)/ Z- 
PRO  J.  NAME:  eLud~~  So^l-h 

LENGTH :  ^9/?//^5  

COUNTY:  /&>Sebo<L 
CONTRACT  TIME:  /2 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):   

AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:    Q. ^boA/TIA yr/Z.       TELEPHONE:       £3Z  ~/<Q?3 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL: 

/?  fbrflL   to  date  o<r  d'^/W/Zg  M 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  £/&nJ/ue. 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /March  Z7(  198*+ 

M-  PBS  -S007  (1  ) 


J3AJ  &//e  OrtdzrpasS 
0.S  


CONTRACT  AMOUNT:  $  /  081,  Z1 4,  0° 
CONTRACTOR:  <^nS  j*- 

FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


/8C  a/.D- 


DATE  WORK  STARTED:       /-  Z4  '83 


ORDER  TO  PROCEED  DATE:  /Q-/0-&JL 

%  COMPLETE:  93  

%  TIME  USED:   79 

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:  _gT 

NO.  SHIFTS  PER  DAY:   /  

NO.  HOURS  PER  SHIFT:  3  h? 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  g^g 

PROJECT  MANAGER:       Ke^    Qua  U  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 
p  la  c  1  *7 


A^/f^  /V1o»  A  &933Q 


1  ^ta      re  1  r\  jp^/ nj,  _J>  tee  1     y       <^  /ajss  C-j>ic 


Jrtr>? 


I 
1 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  t-tfto 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        3~  2l~S 

PROJECT  NO.:      &  S  2       -  l{~B  )  0 
PRO  J.  NAME:     J-QZQAti  -MoieTHv>0<r*7~ 

LENGTH :  /SO  *4'ltT*  

COUNTY:  GW.sifl  

CONTRACT  TIME:      ?TO      I/O.  6.  

ORDER  TO  PROCEED  DATE:    flpftlL  jj 

%  COMPLETE:  Q  

%  TIME  USED:  Q  

NO.  MEN  EMPLOYED:  _0  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  As///} 

PROJECT  MANAGER:    fctt/vftigQ    KcLL^f         TELEPHONE:      3(»S"  Z&11  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:        Gl£tob,Q£i  'Ho^**-^ 

 gjg  1  5  o 


GENERAL :   ft      Pse.  Co^^sui  fio^      Co^  *yt<\      h*(Ji    o  .-i 

rT)**J\  2d.  L5Jc±L  


CONTRACT  AMOUNT:     $      13^/ C?l ,  4>S~ 
CONTRACTOR:     £Lfi*K    ffltfWft*  Co^TfiAcTO^ 
FROM  (town):    yfcTQg,  HO/VrAM 

AWARD  DATE:      fe g.  Z<jj  /  f   

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:  £~  

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT:         ft       <  o  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  G/,d#^Sl/C 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  tfffS  /-SflMfrd  U~2 
PROJ.  NAME:  Pep/trr  /tfi/f>r  /?r/</f  e 


CONTRACT  AMOUNT:     $     £6.  <gV^,  00 


LENGTH: 
COUNTY: 


7^ 


CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME:  xf^ 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  0  

%  TIME  USED:  d  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    J^jMgJ^iJ£^£.  &  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  S 


ADDRESS : 


GENERAL:      /^a^   7^>   ^Tarf        £  p/ee^T/i  S&s-/^^ 

<zos?jJruc'f7t>'0  co^^rfijQCe  uJ<?<s  4<°/&  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Qle/t^/'i/€ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:      <fW  4* J??'  CONTRACT  AMOUNT:     $  jZfA  /  7/>  00 

PRO  J.  NAME:    /tfa/*^  CONTRACTOR:    /Ts/tgrt'  £q*J?~~ 

LENGTH:    FROM  (town):   

COUNTY:  ftcJl/o^/toOttllf/jlJoSJey  fr^^y/AWARD  DATE:     A^OI/.  .70 

CONTRACT  TIME:  &  £  jjJ.  O.  DATE  WORK  STARTED:  3  -  <?Q- 

ORDER  TO  PROCEED  DATE:  /Z'Jt'  #3        PROBABLE  COMPLETION  DATE:  6 -JO  'J*4 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  fT 

%  TIME  USED:  /      %   NO.  SHIFTS  PER  DAY:   / 

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:  £  -  /o  

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     A/dJ  +  £sc//^J)        TELEPHONE:  6>f~J   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  /-j^       ADDRESS:     ^^7^  /jS/s/^uHy* 

4  ^ 

GENERAL:   f-/s/leS     S^c/  q^jcr/  r^^F=^  Jf^ifi^J 

j£j  vJiLJ  Co.    is   dfpL*J&     §*L%  Gny/rJs-.  "  ~ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  (?/r„,Ji'a? 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  l-p-AH 

PROJECT  NO.:     /?/?  ft)   DATE  SURVEY  AUTHORIZED:        j?  -  £  -^V 

PROJ.  NAME:     Q£Am£&  gfc  tte  i^""  <--*<-    DATE  W0RK  STARTED:  2  -<?-fW 

LENGTH:   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:  */ 

PROJECT  MANAGER:      //,  ^A-// y   TELEPHONE:         .?/„ ,s ^     g  7 7 

NO.  PERSONNEL  ASSIGNED:  /  %  COMPLETE:  /oo°j0  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^C^A/CJe 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      M/Hltrt   Zl ,  i^XH 


PROJECT  NO.:       BZ    96^6,    C  s) 


PROJ.  NAME:  B/C  /V)i/OQ-/  C£. 
LENGTH:  O.Z  M/cC^; 


DATE  SURVEY  AUTHORIZED:  23 


DATE  WORK  STARTED:  -"^  

ESTIMATED  COMPLETION  DATE:     3T/ li'/SS' 


DATE  SUBMITTED  TO  DISTRICT:  j/z^/FV 

PROJECT  MANAGER:  "   TELEPHONE:    - 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  P 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  6>L£a/0M£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      A/1  A  Get)     11  \°!2<i 


PROJECT  NO.:       BZ    U<43     t  f)  DATE  SURVEY  AUTHORIZED:  ll/zj/?S 


PROJ.  NAME:     £As.-r  FoZd    <>tloTCa^       DATE  WORK  STARTED:    — 

CZC  sc  -   ft  os.(rvc  tr  ca.   

LENGTH :  QT\   ESTIMATED  COMPLETION  DATE:  Hho/fS" 

DATE  SUBMITTED  TO  DISTRICT:     j/z.  ?  1 24 
PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  °/k> 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DI STRI CT :  G/efdt/C 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /tfprcj?  fJ'/Sf'/ 

PROJECT  NO.:  ggg &  DATE  SURVEY  AUTHORIZED:    /A/0  J 

PROJ.  NAME:  Jfe</uJ*  jhr^  /fit/  fr*  DATE  WORK  STARTED:       J?-  J' £^ 

LENGTH:  & .  f^stf.ysj  ESTIMATED  COMPLETION  DATE:  -ffp 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:   /}A  a  <l  &  t//c  /         TELEPHONE:        £>  S'J'  '/ O if 
NO.  PERSONNEL  ASSIGNED:        ^  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     ^  L.        O  U£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:      M  A£<2/1    Zl  l^&M 

 /  

PROJECT  NO.:     /?£    Q^/l    ( C>)  DATE  SURVEY  AUTHORIZED:      tdlzi  I  ?  J 

PROJ.  NAME:      tJcurrt    raeic    PJIlc/ps  DATE  WORK  STARTED:        Zi  IZ  I  &  4  

sTST,  -  c  Ha  net  a    r»*T  ■ 

LENGTH:   A.         /W/  ^cr  ESTIMATED  COMPLETION  DATE:    41  n/f^ 

DATE  SUBMITTED  TO  DISTRICT:      l/z  ?  /  S4 

PROJECT  MANAGER:      E.  ££<LlV  TELEPHONE:  3LS  -  ZP  11  

NO.  PERSONNEL  ASSIGNED:  4  %  COMPLETE:    2  4  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &/evk/v« 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       3 -2-7^^  *f 


PROJECT  NO.:      ^/^  Jo/  3  (6 )  DATE  SURVEY  AUTHORIZED:  Z-Z3-&4 

PROJ.  NAME:    p,'/)?  Cr*"z£  -  fr-//o/l  <2d    DATE  WORK  STARTED:  Z-Z^-S^ 

i  g^sf,  s*  c/  f*><"  3-Z3-&4 

LENGTH:  &  Z  K   srj/  A?  -T   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  3~Zg- 

PROJECT  MANAGER:         /^//e//^/  TELEPHONE:  ^^^^77  

NO.  PERSONNEL  ASSIGNED:     4     ?<yfi  ji/ne.  %  COMPLETE:  <?^T 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


ff 


DISTRICT:  @/*sfJ'Se 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /tfifcJl 

PROJECT  NO.:      /2f  f?)  DATE  SURVEY  AUTHORIZED:  ££jzgjz£J 

PROJ.  NAME:    £qf/e  <5re<rX  -  S  DATE  WORK  STARTED:  /£'/6-£3 

LENGTH :  0,  J  /nS/e S   ESTIMATED  COMPLETION  DATE:   sJ-SO  (f^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE:         6  S'J   

NO.  PERSONNEL  ASSIGNED:         S  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  C^/^cLcJC 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


3-3/-**/ 


PROJECT  NO.:    ^jjg   9orf  fe)  DATE  SURVEY  AUTHORIZED:   /Z~  f~   " 

PROJ.  NAMeT""/^^^  /6^S€,  DATE  WORK  STARTED:        '    . 

LENGTH:  £?.  3-   ESTIMATED  COMPLETION  DATE:    (/-/S'-iF  J 


DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER  ' 
NO.  PERSONNEL  ASSIGNED 


DATE  SUBMITTED  TO  DISTRICT:   

1/9.  £rffi£jm&£g-  TELEPHONE: 

^/  7*  C  %  COMPLETE:  ^S~C  ^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    £*L£L  A/D 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      AAflZCU    Zl  f 

PROJECT  NO.:     BP    ^466,  L  3^  DATE  SURVEY  AUTHORIZED:        I  IltO/?M 

PROJ.  NAME:     ~T  A  C  An  PlosJ  Cjt£££_        DATE  WORK  STARTED:   

&  /?  arc  iz. 

LENGTH:  O.  sr  aail£Z   ESTIMATED  COMPLETION  DATE:  APZ/C  /^fjT" 

DATE  SUBMITTED  TO  DISTRICT:     3 IZX / 24 

PROJECT  MANAGER:   —   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  - — -  %  COMPLETE:   Q  °/o  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &,L£s>/OiVC 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:      JVlAtCff  Zl  I^H 

 1  


Hon  Ci) 


DATE  SURVEY  AUTHORIZED: 


/✓//✓ri</    /UC  .  />/.€   -       DATE  WORK  STARTED:  z/^/&"V 


44 


  ESTIMATED  COMPLETION  DATE:  Shsltt 

DATE  SUBMITTED  TO  DISTRICT:  Z/zxJ%4 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


ics-  im 


^  s  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


/-tea 
T/t/s  eerotr* 


DISTRICT:  &l£a/Di\/€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      A/)/)ecd    Zl  ,  \°\S^ 

PROJECT  NO.:     £S     ZCf  ~Zt  t)  DATE  SURVEY  AUTHORIZED:     <?//3/ 23 


PRO  J.  NAME:     ZodTti    OF   Sd/IOtsJCCL     DATE  WORK  STARTED:  

LENGTH:       fi.<^  MILES.   ESTIMATED  COMPLETION  DATE:  3/3ojjS 

DATE  SUBMITTED  TO  DISTRICT:      j/zsJ  FV 


PROJECT  MANAGER:  "~m~'  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:         ^w  %  COMPLETE:   O  °/c 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^-W/i/g* 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /flAgC'J)   J 7 

PROJECT  NO.:     &&F  j^jfejl  ^  DATE  SURVEY  AUTHORIZED:   

Fear  P£CK-  GLASGOW)  . 
PROJ.  NAME:    flfllLHT  £bt£g.  fieidSir       DATE  WORK  STARTED:     JA/J.  J}  UMlL 

LENGTH:         /,£>  /fill £5   ESTIMATED  COMPLETION  DATE:  4 

DATE  SUBMITTED  TO  DISTRICT:  JS. 

PROJECT  MANAGER:  ,  7)t/eocA££  TELEPHONE:  7^6>'S^3/   

NO.  PERSONNEL  ASSIGNED:    V  To  &  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Ji  \Ie? 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /flA£e/>  £7 /<)g4 

PROJECT  NO.:  f ' 4Z~3  { 7)  S9_  DATE  SURVEY  AUTHORIZED:  J-ZS'S<t 

PROJ.  NAME:    /gg/  ferJf-  fi/AS6/5uJ    DATE  WORK  STARTED:  £z2l&£ 

LENGTH :      /£./    /tfjjj£&   ESTIMATED  COMPLETION  DATE:  V 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     /)„  TELEPHONE:  746' J>^/  

NO.  PERSONNEL  ASSIGNED:    */  Td  6>  %  COMPLETE:  J£  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  £*L£/v 'DU£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      AARZCH    Zl  I^IS^ 


PROJECT  NO .  :       F   Z6,  -  I  {  l)  3 
PROJ.  NAME :     S/Da/£-J  -  AJ.  Q  Lirfe 
LENGTH:  S~  Z.  ASl/ces 


DATE  SURVEY  AUTHORIZED:  j/zi/yi 
DATE  WORK  STARTED:       Q/  Z  /j  I 


ESTIMATED  COMPLETION  DATE:  lv/zilx4 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:     3/z?l  X<-i 
E.  KCLLi 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE : 
%  COMPLETE: 


zjrii 


9r  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     A/fgrc/?     ^>Q  /9<f4- 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

F-  (J--J5  C3J_  /OS  

5  ha  cd/n  c77  \A^i  / 

RlM, 

O 

So 

13  (  7ft  /v£r#) 

pre 
P  /-/-/. 

0? 

ft  ^J-J>Q+L92  _ 

JA//  <^        Os*  r]<3  ij_ 

&M. 

/Z_S_3q®  -_/  ( jp)  0  

Rr.ffru  OUsa-C 

W  id*  n- 

4i 

z€s  _3  o  art  Cj)_o  _  _ 
M o  /~?  P? <w  roc  i<i 

e 

1 

o 

8-3+ 

O             Cv_   _  _ 

7 

o 

l-S-4 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


i  7 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      March  28,  1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


IR  90-8  (96)  413 
Park  City  East  &  West 

14.0  miles  

Stillwater  


CONTRACT  TIME:    80  working  days 
ORDER  TO  PROCEED  DATE:      9- 19-83 

%  COMPLETE:   8_5#  

%  TIME  USED:  k6%  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  2.072,864.45 
CONTRACTOR:      Empire  3and  and  Gravel  Co..  Inc 
FROM  (town):        Billings,  Montana 

AWARD  DATE:      August  29.  198^  

DATE  WORK  STARTED:      September  7.  198^ 
PROBABLE  COMPLETION  DATE:  6-30-84 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       K.  Hartman  TELEPHONE: 

ADDRESS: 


252-41^8 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Billings.  Montana 


GENERAL: 


 No  work  has  been  done  on  the  project  during  this  reporting 

period.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     March  28,  1984 


PROJECT  NO.:     IR  QO-8  (94)  jfg  U-1 
PRO J .  NAME :  hossmain-Lockwood 

LENGTH :  ^.6  miles  

COUNTY :  Yellowstone  

CONTRACT  TIME:  1QQ  working  days 
ORDER  TO  PROCEED  DATE:  5-24-82 

%  COMPLETE:   98%  

%  TIME  USED:  97%  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      K.  Hartman 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


CONTRACT  AMOUNT:     $  1.256.358.75 
CONTRACTOR:     Meyer  Construction  w>. 

FROM  (town):  Billings  

AWARD  DATE:        April  29.  1982 
DATE  WORK  STARTED:       July  19.  1982 
PROBABLE  COMPLETION  DATE:  4-6-84 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


TELEPHONE :  252-4138  

ADDRESS :   Billings,  Montana 


CONSTRUCT I ON  SUPERV I SOR : 


GENERAL :   Contract  completion  is  pending  on  the  restriping  on  the 

 project.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


/o/ 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       March  28 ,  1984 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


IR  90-9  (61)  486  U-1 

Hardin  West  

6.2  miles  

B-ig  Horn  


CONTRACT  TIME:      30  working  days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  95# 
%  TIME  USED:  5% 
NO.  MEN  EMPLOYED: 


10-1-83 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  64.750.00  

CONTRACTOR:  Asphalt  Sealers  of  Montana 
FROM  (town):  Roundup,  Montana 

AWARD  DATE:        July  11,  198^  

DATE  WORK  STARTED:      November  9,  1983 
PROBABLE  COMPLETION  DATE:  4-6-84 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         K.  Hartman  TELEPHONE: 

ADDRESS: 


252-4138 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


 The  contractor  has  completed  placing  the  crack  sealant  on 

the  project.  Project  completion  is  pending  the  approval  of  the 
change  order  adjusting  the  price  of  crack  sealant.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billing 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       March  28,  1Q84 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


IR  90-9  (61)  486  0-2 

Hardin  West  

6.2  miles  

Big  Horn  


CONTRACT  TIME:   70  working  days 
ORDER  TO  PROCEED  DATE:     k- 1 6-84 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1.421.691.64 
CONTRACTOR:     Empire  Sand  ft  Gravel  Co.  Inc. 
FROM  (town):  Billings.  Montana 

AWARD  DATE:       November  7T  1983  

DATE  WORK  STARTED:     November  3,  1983 
PROBABLE  COMPLETION  DATE:  7-20-84 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  K.  Hartman  TELEPHONE: 

ADDRESS : 


252-4138 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Billings.  Montana 


GENERAL :   No  work  has  been  done  on  the  pro.ject. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 

Mar-nh  Til  ,  1Qft4 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


FOR  THE  PERIOD  ENDING 
I-ID  90-9  (36)  531  U-l 
I-ID  90-9  (38)  5^9  U-l 
F-7^-1  (2)  0  U-l 
Fencing  Lodge  Grass  to 
Wyoming  Line  

Mi  la  

Big  Horn  


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


$  486,990.61 


rvsmrvx  r.r-ow  Tribe  of  Montana 
Crow  Agency,  Montana 
July  %  I983 


CONTRACT  TIME:      See  Contract 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  qi 
%  TIME  USED:  p 
NO.  MEN  EMPLOYED:  n 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


July  26,  1983 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  n/A 

PROJECT  MANAGER:  Sehaak   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      0  ADDRESS: 


DATE: 

5-I-85 

WEEK: 

0 

0 

0 

343-2501 


P.O.  Box  366 


Wyola.  Montana  59089 


GENERAL: 


WEOBBBEESSEOBOBEL 


No  work  was  Ami  done  on  the  pro.iect  during  the  reporting  period. 
No  mm-p  work  will  be  done  on  the  pro.iect  until  the  Roadway  Grading 


work  has  progressed  sufficiently  to  allow  the  completion  of  all  of 
thp  rpmaining  p nnti-a  nt.  it.pms.  __ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  BuUMfCS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -2  -&4-  

PROJECT  NO.  :  jQD  30-3(^6,)  331  U?_       CONTRACT  AMOUNT:    $  /4-  TZ3 '  277.  S3 
PROJ.  NAME:   dooggg^SS  -Sot/r/V         CONTRACTOR:    Qeyfee's  Q&Jf=£AL.CoHST.  /aJC, 

LENGTH:     //7    FROM  (town):     3u7T^!  tinAiTAAJ/i 

COUNTY:     g/<g /7Ae//   AWARD  DATE:  3~3£>-^F>  

CONTRACT  TIME:     £SG  UJojeKjAJC  fk<*><>     DATE  WORK  STARTED:  2.-Z.1-&>^ 
ORDER  TO  PROCEED  DATE:     /Q-31-.S3         PROBABLE  COMPLETION  DATE:      /P-/  -  fig 

%  COMPLETE:        /  %   NO.  DAYS  WORKED  PER  WEEK:  _*£  

%  TIME  USED:        O  %   NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:  <S  

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ' —  

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    Q.C.  ^tTT^l^ntJ '  TELEPHONE:     £33-  -p^TlZS  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      IMjjg  ADDRESS:      p,  O.  C>oX.  64-21 

S^>0  so 

GENERAL:     CJpe£  Ia\  PPDC-JtGtt  QiMMlQ  TdLZ   &g£j£Q  £&l£ti£il£& 

&&MjC  Doxi^  ^>TA  . /C+csy  7h  5t4  4£+OQ.  O/e^txiAce  wo^k. 

SC6  48  f 7-5'  /~,  &£IM&  jr-r^tof,  £j&&g£J5Affl3&S.  r>f~ 

Compeer <0l>  /=hct  oi^fi  z  Mi^c.  /y^^r/%j  G&w/jw;  f7Pu<,- 

3%*  Sneucru&g  m&i*  -  3°/„-  T*te<=&  suscj^y  cj&ans 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ s w/22 IF 


DISTRICT:  Billings 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     March  31.  1984 
I  ID  90-9  (62)543 

PROJECT  NO.:      P  74-1  (2)  0  U-2  CONTRACT  AMOUNT:     $  7,977,895.95 

PRO  J.  NAME:        Wyola  South  &  Wyola  Conn  .CONTRACTOR:       Hilde  Construction  Company.  Inc. 

LENGTH:   5.8  Miles   FROM  (town):     Great  Falls.  Montana 

COUNTY :  Big  Horn   AWARD  DATE:       August  26.  1983  

CONTRACT  TIME:      220  WD   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:  August  29.  1983   PROBABLE  COMPLETION  DATE:       8-1 5-85 

%  COMPLETE:   0   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   ij   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  0   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     R.  Schaak   TELEPHONE:  343-250t  


NO.  OF  ENG.  PERSONNEL  EMPLOYED:     2_       ADDRESS:  P.O.  Box  366  

 Wyola  Montana  SQ08Q 


GENERAL: 


No  work  has  been  done  on  the  project. 


The  contractor  plana  to  begin  installing  drain  culverts 
during  the  week  of  3-26-84 f  weather  permitting.  


A  2  person  engineering  crew  is  assigned  to  field  offip.fi 
work.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  gj,  1984 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


I  ID  90-9  (38)549  U-2 
Wyoming  Line  North 

5.2  Miles  

Big  Horn  


CONTRACT  TIME:     220  WD 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  19 
%  TIME  USED:  20 


8-5-83 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $   7, 261 ,180.56 

CONTRACTOR:        Hilde  Construction  Company,  Inc. 

FROM  (town) :       Great  Palls,  Montana 

AWARD  DATE:        August  5,  1983  

DATE  WORK  STARTED:       September  6.  1983 
PROBABLE  COMPLETION  DATE:       6-1 5-85 

NO.  DAYS  WORKED  PER  WEEK:  __5  

NO.  SHIFTS  PER  DAY:   1  

NO.  HOURS  PER  SHIFT:  9 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 

EFFECTIVE  OPENING  DATE:   

R.  Schaak   TELEPHONE :  343-2501 

9  ADDRESS: 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  366 


Wyola,  Montana  59089 


GENERAL :  Work  in  progress  consists  of,  Martinez  Construction 

 Company,  Sub-Contractor,  installing  the  12"  Underdrain 

Rt.  of  sta.  1050  to  1059.  No  other  work  was  done  do  to 


inclement  weather.  The  contractor  plans  to  resume  grading 
operations  during  the  week  of  3-26-84,  weather  permitting. 


Grading  items  are  30#  complete  ,  Drainage  items  are  55# 
complete,  Structure  items  are  17#  complete.  


A  9  person  engineering  crew  is  assigned  to  construction  inspection 
and  field  office  work. 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


/Ql 


DISTRICT:  &tt)A)6S> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     3 '28'  84- 


PROJECT  NO.:    J/?  94 -2  (Z3)£D 
PROJ.  NAME:   /Jy^/J/T)  /V/US 

LENGTH :      //  9   

COUNTY:  felLeuJSVD*}*  0  jgggfggg 
CONTRACT  TIME:       Qp ,  yy/  Q.  


CONTRACT  AMOUNT:  $  2,  /  87,  S/L  .t>9 
CONTRACTOR:   tf,'cQi=  £&l£j7  taHL. 

FROM  (town):  £&&gT   

AWARD  DATE:  / /  ■  3Q- 8  3  

DATE  WORK  STARTED:  ,2-/7-54  


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:  O 


NO.  MEN  EMPLOYED: 


31 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


&-/S-84 
-5 
Z 


9 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 
EFFECTIVE  OPENING  DATE:  ~  

PROJECT  MANAGER:  0*0,0  p  Scau/TUi/J   TELEPHONE:  48/Q 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     Qe/=>7~   OP  /JiuYS 


GENERAL:        WoiZK     £oA/S/.<,Tt£Q  OF    C£uS#/a)&    £   STOCK.  Pi 6-  QpgJ 

&,2ADeo  /-/ZtCr/o/U  dw,2Si=  ga&Zg&j&Lm*  £  /?i  £/?.  £  /r?/2r£/2//iLK 
 d24LQ.  P£=/32&JTA&£S  OF  ComPii=T>oid  S?/2/=  /PS  /=OALOujS' 

Su/2f-aOa)&  /r*/r)S  25%,  ZZg&S.  37  *A.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Rinjngs 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     3  ,  30,  1984 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH :   

COUNTY : 


F  57  -  3  (13)  103 
Grassrange-West 

JUJlltt  


CONTRACT  AMOUNT:     $  1,373,185.80 


-Eergus 


CONTRACT  TIME:   80  Working  Days 
ORDER  TO  PROCEED  DATE:  6/21/83 

%  COMPLETE:  _85  

%  TIME  USED:  _75  

NO.  MEN  EMPLOYED: 


CONTRACTOR:  Glenn  Rehbein  Excavating,  Inc 

FROM  (town) .-Lino  Lakes,  Minn.  

AWARD  DATE:    May  31 ,  1983  

DATE  WORK  STARTED:    July  28,1983 

PROBABLE  COMPLETION  DATE:  7/1/84  

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Robert  A.  Passow  TELEPHONE:  538-8731  

NO.  UF  ENG.  PERSONNEL  EMPLOYED:     /2_       ADDRESS:  BOX  491  Lewistown,  Mont.  59457 


GENERAL:    Sub-  Contractor  One  Way  Sign  completed  installing  Guard  Rail  2/7/84 


The  Seal&  Cover  and  Epoxy  Paint  are  the  only  major  items  not  complete d 
on  project.  


On  December  23,  1983  Field  notes  were  sent  to  Billings  for  District 
Office  pre  final  checking.      


Project  Personnel  are  assigned  to  other  projects. 


DISTRIBUTION: 


3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS- 14 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      March  23.  1984 


PROJECT  NO. :     F  57  -  3  (09)  121 
PRO J.  NAME:  Winnett-West 
LENGTH:  9.1  Miles  

county :  Fergus/Petroleum  


CONTRACT  TIME:    160  Working  Days 


ORDER  TO  PROCEED  DATE:  8/26/83 

%  COMPLETE:  _4  

%  TIME  USED:  4  

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  5.517.998.81 
CONTRACTOR:    Hilde  Construction  Co.. 
FROM  (town):      Great  Falls.  Mont. 
AWARD  DATE:  8/5/83 


Inc. 


DATE  WORK  STARTED:  8/30/83 


NO.  DAYS  WORKED  PER 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER 


DATE: 

1984 

WEEK: 

2  to  5 

1 

9 

Robert  A.  Passow        TELEPHONE:  428-2425 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  6  ±Ql  11   ADDRESS:       P.O.  Box  844 


Grassrange,  Mont.  59032 


GENERAL:  Work  accomplished  this  period  consisted  of  Hilde  Construction  Grading  with  41 
men  working  1  9  hour  shift  moving  unclassified  excavation  anticipates  beginning 
2-  9  hour  shifts  3-27-84,  also  began  3-22-84  Crushing  and  stockpiling  Cement 
Treated  Base  Aggregate  with  16  men  working  2-9  hour  shifts  5  days  a  week.  Sub- 
Contractor  Martinez  with  4  men  working  1-9  hour  shift  preparing  pipe  beds  and 
installing  p.jpe  drains  and  Sub-Contractor  Monte  Azure  with  4  men  working  1-8 

hour  shift  constucting  Farm  Fence.  

 Items  and  per  cent  complete  are  as  follows:  39,472  Cu.  Yds  of  Excavation 

Unclassified  for  10%;  20,000  Cu.  Yds  of  topsoil  has  been  salvaged  and  stockpiled; 

5,455  Cu.  Yds  of  Culvert  Excavation  for  33%;  157  Cu.  Yds  of  Bedding  Material  for 

42%;  Drain  Pipe;  18"  72'  Lin.  Ft.  for  5%;  24"  558  Lin.  Ft.  for  23%;  48"  206  Lin. 

Ft.  for  100%  72"  102'  Lin  Ft.  for  13%;  58"  420  Lin  Ft.  for  100%;  Farm  Fence  Type 

F2M  2707  Rods  for  72%;  Type  F5M  1171  Rods  for  58%;  Single  Panels  FW.  70  ea.  for 
38%;  Double  Panels  FW  157  ea.  for  107%;  Temporary  Fence  323  Rods  for  61% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:    #t  //,  ■  s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         ^ -/  -  frsj. 


PROJECT  NO.:    ^£3-/  (  3  )  /O 
PRO  J.  NAME:    ^  J***         -  Mi  »  U. 

LENGTH :  OJZ-JS&Aa  

COUNTY :   kUM*JLL*J. 


CONTRACT  AMOUNT:     $  ^35^ 
CONTRACTOR:  gmp^A  £k»djfejb*xsl&f 


FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  <3<f.-/^ 
%  COMPLETE: 
%  TIME  USED: 


-  a  - 


NO.  MEN  EMPLOYED: 


-  o  - 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:    7^./?  f)o  l/ZrC^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  7-/d 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ s w/ 22 IF 


/// 


DISTRICT:  g 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^o, 

PROJECT  NO.:      ^    y^a^    q, j  CONTRACT  AMOUNT:     $  x_f9  ,  << 

PRO  J.  NAME:    TtV^gf.fr     &£U3JZ   CONTRACTOR:  g^^ue* 

LENGTH:   dgg^£3   FROM  (town):    ^^^^  4SLtiMZja*!4L 

C0UNTY:        ^^^.fr^   AWARD  DATE:     ^g^^     ^  ^3 

CONTRACT  TIME:     ft?  gja&Kaag    <a&gl     '  DATE  WORK  STARTED: 

ORDER  TO  PROCEED  DATE:  ^  PROBABLE  COMPLETION  DATE:  gy^   ^  /9>g^ 

%  COMPLETE:  ^   NO.  DAYS  WORKED  PER  WEEK:  ^ 

%  TIME  USED:  ^   NO.  SHIFTS  PER  DAY:  ,  

NO.  MEN  EMPLOYED:     _^   NO.  HOURS  PER  SHIFT:  #  

ACTUAL  COMPLETION  DATE:  a,/^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  a//* 

PROJECT  MANAGER:     &  ^    s„s>**/  TELEPHONE:         j?^  -        ?  ^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    j_  ADDRESS:  ^  a*«*u,*** 

GENERAL:    —  <2£4a5E*£iZk*£  A«>J  &£4Sm*mc£      *g&m&  * 

/aj^/j  4f  sz.  7 — &  ^crs*  &£&!4LA   

 4* — — .ygasajafcfca  oj£  T&utuap.  <gg  ^     Z^g  CZOA&ZejZJ&L 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       March  28 t  1984 


M  1018  (6) 


PROJECT  NO. : 
PRO  J.  NAME:    J+a  Ave  N.      "51st  Street 

LENGTH :  At  intersection  

COUNTY :  YaTlowHto 


CONTRACT  TIME: 


Calendar  date. 


ORDER  TO  PROCEED  DATE:  5-9-8^ 

I  COMPLETE:   23%  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT 
CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


$  42,092.00 


Midland  Electric  Company 
 Billings.,  Montana  


May  9.  3g8g 


DATE  WORK  STARTED:      Nov^w  ?,  iqfi? 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         K.  Hartman  TELEPHONE:  252-41^8 

I         ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Billings.  Montana 


GENERAL :   No  work  has  been  done  on  the  project  since  the  last 

 reporting  period.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ft  //^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        ^ -  /  -  g-^f. 


PROJECT  NO.  :  tf£SL±£-              * -r 
PRO  J.  NAME:  5^  t&Jjc^ 
LENGTH:  JS0O  -  PJ  


CONTRACT  TIME 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

I  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT: 

CONTRACTOR :   

FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  TELEPHONE: 

ADDRESS:  +9 , 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


S3Sr-  27  3/ 


>6e^,  *  Js>±.  .^^  A//,  £>B*is7 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  StJ/jLU^a 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        <4  -/ 


PROJECT  NO.:  Jj£S  l(Z)  7 

PRO  J.  NAME:  fittf  *£&ulmlL 

LENGTH :  *  fj, 

COUNTY :   Mi«a.tL»J 


CONTRACT  AMOUNT: 


CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


30WD 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Th,L  'J~><*        g-  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL: 


L 


4a r-  ^»r// 


I~JS  my 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22  IF 


DISTRICT:  ^ 


- 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  y&esrj,   7„  ,<?sy 

PROJECT  NO.:    ^     gg^  ^SJULg  CONTRACT  AMOUNT:     $  *3 

PROJ.  NAME:   d&sjt&jAk*  -C2>  CONTRACTOR:    3u}J)Aj  s  ^,s^,w 

LENGTH :   /<?.  j    ^<<t  ,   FROM  (town):  jp^^c/* 

C0UNTY:                  ^AT£«   AWARD  DATE:  ^    /  .9  a/ 

CONTRACT  TIME:       Jn   UiCMJUStA    0*&  DATE  WORK  STARTED:  ^  ,9A</ 

ORDER  TO  PROCEED  DATE:    y?/>^       ,9*,/  PROBABLE  COMPLETION  DATE:  rfg/ 

%  COMPLETE:              £~   NO.  DAYS  WORKED  PER  WEEK:  _j£  

%  TIME  USED:              n   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:          y   NO.  HOURS  PER  SHIFT:  &  

ACTUAL  COMPLETION  DATE:  yj//^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  yj/y^  

EFFECTIVE  OPENING  DATE:  a///) 

PROJECT  MANAGER:              Aa***;  TELEPHONE:       gyfr  -   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  nF/>r 


GENERAL:      <awr4>*e,T&4r  ,j/s?.S  <s>^ — ^      OoAtA     j£  ttep ^ 

£&MtlL£a — ^ —  4/jr7,S*.  ^J.     *2&JU£&SZS  f^ry^/^ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      March  31,1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CT  314-1(6)33 


Busby  -  Kirby 


12.4  miles 


Big  Horn 


CONTRACT  TIME: 


120  w.d. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  82 
%  TIME  USED:  63 


July  13,1983 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  ^f^QSf7^fiftn 
CONTRACTOR:  Sletten  Const.  Co. 
FROM  (town):       Great  Falls,  Mont. 

AWARD  DATE:         June  22.1983  

DATE  WORK  STARTED:        July  29.1983 
PROBABLE  COMPLETION  DATE:      July  15.1984 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Herb  Ottman  TELEPHONE: 

ADDRESS: 


592-3628 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Dept.  of  Highways 


Busby,  Mont. 


GENERAL: 


The  contractor  didn't  work  during  this  period. 


 Items  and  Percentages  of  completion  are  as  follows:  Misc.  Items  82%, 

Removal  Items  97%,  Exc.  Items  98%,  Culvert  Items  88%,  Surf.  Items  75%, 
Cattleguards  100%,  Fencing  Items  66%,  and  Structure  Items  98%.  ,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^///^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -/  -  gj- 


PROJECT  NO.:    M  £>  Q  n  t  &  (l  *\ 
PROJ.  NAME  -Bridj*  agac. 

LENGTH :  y  3  ST  '  

COUNTY :  „  //, 


CONTRACT  TIME: 


Sr7  M/V9 


ORDER  TO  PROCEED  DATE:    <J  7 .gy? 

%  COMPLETE:  S 9  

%  TIME  USED:  fcrf  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:  $  /ffg  X 0,5.00 
CONTRACTOR:        jf/y„  g  ^ 

FR0M  (town);   ^  >/,rv>r 

AWARD  DATE:  ^  -y  7  -  ^  ? 

DATE  WORK  STARTED:        c^ff  -g^-^? 

PROBABLE  COMPLETION  DATE:  

NO.  DAYS  WORKED  PER  WEEK:   

SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO 
NO 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

n^le    -F)+/Z*~e.  TELEPHONE : 

ADDRESS :  / 


PROJECT  MANAGER:  n,h  T>* 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


GENERAL: 
«,/< 


'J 


'4L 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Cj//^  ' 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3~^8~   

PROJECT  NO.:       S  W)  P     VV  ^9~S3     CONTRACT  AMOUNT:     $  3*7^  ^730.00 


PRO  J.  NAME:     £TA  77f  /fft/A/T^A/A  h/C£  CONTRACTOR :      £  C  K A  /?T  Co 

LENGTH:  JJ^-^±  FROM  (town):     rf\lLC£  Criy  

COUNTY:      ^g^^T'ferfc'g  AWARD  DATE:  //-30-S3  


CONTRACT  TIME: 

9o 

V.  0. 

DATE  WORK  STARTED: 

3  - 

ORDER  TO  PROCEED 

DATE: 

PROBABLE  COMPLETION 

DATE 

%  COMPLETE: 

H 

NO.  DAYS  WORKED  PER 

WEEK 

5 

%  TIME  USED: 

IO 

NO.  SHIFTS  PER  DAY: 

1 

NO.  MEN  EMPLOYED 

NO.  HOURS  PER  SHIFT 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  ^  

PROJECT  MANAGER:  Q*u>c(  P,  £c       mgA  TELEPHONE:  ~  V 8  IO  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:        Deft.     oP-     //  U  V£ 

C«j+er  /fiT  

GENERAL:        CiJorK      Coj\4i^jhe^_        O  £      C  CUS  k±  n<j  ,  'A    \j)     &  r. 
</A    f*4T/e/AL     JTAJ    T*e    £ /? /J  Q  A  LL     P  IT*    / U  PocoQlQ 

8lU£^  COUNTY",  

jETjjri     AA//D    PtfcC^AJTA  6£*>  of  £osnple+to/\ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  28.  1984 

PROJECT  NO.:        BR  9052  (4)   DATE  SURVEY  AUTHORIZED:  12-16-83 

PRO  J.  NAME:  Froze  to  Death  Creek  DATE  WORK  STARTED:  1-5-84  


LENGTH:    ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:       March  6.  198** 
PROJECT  MANAGER:  K.  Hartman  TELEPHONE:  252-4138 


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  -\QQ% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       March  28 ,  1984 

PROJECT  NO.:     BR  9056  (8)   DATE  SURVEY  AUTHORIZED:  1-?Q_84 

PRO  J.  NAME:    SS^S'p^"  DATE  WORK  STARTED:   


LENGTH:    ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       K.  Hartman   TELEPHONE:  252-4138 

NO.  PERSONNEL  ASSIGNED:   %  COMPLETE: 


Work  on  this  project  has  not  begun  at  this  time. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


LENGTH: 


DISTRICT:  j£///^/J 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /f%?S<:W  J/  /9<? 4- 


PRO  J.  NAME:  Zt/fi'o^ 


PROJECT  NO.:  9<?L>Z.  DATE  SURVEY  AUTHORIZED:      /£-  9-<£3 

DATE  WORK  STARTED:  /- _f -<f<Z- 


  ESTIMATED  COMPLETION  DATE:  J-y^T-S\ 

DATE  SUBMITTED  TO  DISTRICT:  J-S'^jL 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


/ 


TELEPHONE : 
%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  28.  1984 

PROJECT  NO.:         BR  9005  (6)   DATE  SURVEY  AUTHORIZED:  1-10-84 

PROJ.  NAME:      Rock  Creek  Structure  DATE  WORK  STARTED:  2-23-84  

LENGTH:    ESTIMATED  COMPLETION  DATE:  4-30-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  K.  Hartman  TELEPHONE:  252-4138  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  80%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ///^ 
PRELIMINARY  SURVEY  PROGRESS  REPORT 

I 

FOR  THE  PERIOD  ENDING:         <4  -  I  ~&4  

PROJECT  NO.:    ?£7-3(/S)C  7  DATE  SURVEY  AUTHORIZED:  yfcWg 

PROJ.  NAME:  Moore.  -  l<? ^/k         *        DATE  WORK  STARTED:         //-*/iT-  0 3 

LENGTH:  A?  ^  s/i  /e&   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  7?,  U  fl>        e.  TELEPHONE:        S3*  -  #7 J?  I  

NO.  PERSONNEL  ASSIGNED:      £-  5  %  COMPLETE:  ^  £  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         March  31.1984 

PROJECT  NO.:       DP  314-1(1)18   DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:       Busby  -  South   DATE  WORK  STARTED:  3/2/83  

LENGTH:       14.4  miles   ESTIMATED  COMPLETION  DATE:  4/15/84 

DATE  SUBMITTED  TO  DISTRICT:  3/28/84 

PROJECT  MANAGER:       H.  Ottman   TELEPHONE:  592-3628  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  j&ul/j&S 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ££z££  

PROJECT  NO.:     >r    ^  -/    fcj  4  DATE  SURVEY  AUTHORIZED:     y^>-  s-fi  3 

PROJ.  NAME :    &AAu^JLt  S&*£i*£*L  DATE  WORK  STARTED:  /yg-g/  

LENGTH:        jfj  V    ESTIMATED  COMPLETION  DATE:     //-//-gy  * 

DATE  SUBMITTED  TO  DISTRICT:     /_?-  <T-<g3 

PROJECT  MANAGER:      ^ ^aOasJu  TELEPHONE:       jgyfr  -  -^2?  

NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  ^  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


Billings 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  28. 


PROJECT  NO.:       IR  90-8  (98)  ^56 


PROJ.  NAME:  Pinehills  S.E. 
LENGTH:  6.0  miles 


DATE  SURVEY  AUTHORIZED:  8-2-83 
DATE  WORK  STARTED:  V10-8*f 


ESTIMATED  COMPLETION  DATE:  j»~15-8j» 


DATE  SUBMITTED  TO  DISTRICT:  _ 
PROJECT  MANAGER:        K.  Hartman  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


252-M38 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  28,  1984 

PROJECT  NO.:   IB  90-8  (83)  385   DATE  SURVEY  AUTHORIZED:  6-25-82 

PROJ.  NAME:     Reed  Point  East   DATE  WORK  STARTED:  12-5-83  

LENGTH :  11.2  miles   ESTIMATED  COMPLETION  DATE:  4-30-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      K.  Hartman   TELEPHONE:  252-4138  

NO.  PERSONNEL  ASSIGNED:  5  %  COMPLETE:  75^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     March  28.  1984  

PROJECT  NO.:    IR  90-7  (53)  577  DATE  SURVEY  AUTHORIZED:  8-2-83 

PROJ.  NAME:     Grey  Cliff  E.  &  W.  DATE  WORK  STARTED:  12-15-83  

LENGTH:  7.0  miles   ESTIMATED  COMPLETION  DATE:  4-15-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        K.  Hartman  TELEPHONE:  252-4138  


NO.  PERSONNEL  ASSIGNED:       4  to  7  %  COMPLETE:   7_£%_ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        March  28.  1984 

PROJECT  NO.:        BR  9048  (7)   DATE  SURVEY  AUTHORIZED:  12-20-83 

PRO J.  NAME:  Stillwater  River  Bridge         DATE  WORK  STARTED:  2-22-84  

LENGTH:    ESTIMATED  COMPLETION  DATE:  4-30-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:         K.  Hartman  TELEPHONE:  252-4lj8  

NO.  PERSONNEL  ASSIGNED:  3  1  COMPLETE:  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DIRECT  PARTICIPATION 
FEDERAL  HIGHWAY  ADMINISTRATION 
December  15,  1983 


February  15,  1984 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


PROJECT 


LOCATION 


LENGTH 


TYPE 
WORK 


PERCENT      %  WORK  COMPLETED 
TIME  AND  ESTIMATED 

USED  COMPLETION  DATE 


CONTRACTOR  AND 
CONTRACT  AMOUNT 


MT  ERFO  81(4) 


Helena  NF ,  Lewis  &  dark , 
Broadwater  &  Powell  Co. 


.123    X081.X001  &  X001 


91% 


62%         U.S.  Small  Business  Adm. 
09/13/83          Morning  Star  Ent . ,  Inc. 
(Subcontractor ) 
$279,000.00 


FHP  19-1(2) 
FHL  19-1(2) 


Darby  -  Lost  Trail 
Bitterroot  NF 
Ravalli  County 


4.451    Grading,  Base,  +  25% 
Bituminous  Paving 


43% 
08/30/84 


Washington  Const. 
$2,526^990.35 


Co. 


MT  ERFO  81(3) 


Avalanche  Creek 

Benton,  Ohio  &  White  Gulches 

Lewis  &  Clark  County 


Grading,  Damage 
Repair 


3% 


Swan  &  Sons ,  Inc 
$231,891.50 


0M-AD  18(9) 


Fergus  &  Wheatland  Co. 


22.982    Gravel,  Surfacing 
(E000) 


0% 


19%         Konitz  Contracting,  Inc. 
05/15/84  $356,732.00 


MT  FH  12-1(1), 
RRS  5-3(18)145, 
FH  72-1(1)  & 
FH  79-1(1) 


Whitef ish-Eureka , 
Olney  Underpass, 
Star  Meadows  & 
Good  Creek  Roads 


25.432    Grading,  Base  and 

Bituminous  Pavement 
(1000) 


Morrill  Asphalt  Paving 
$3,186,808.40 


